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Supplement—January 21, 1897. ENGINEERING NEWS. 19 
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CONTENTS OF SUPPLEMENT. Mr, Robert Tenner, Superintendent of Water-Works at ENGINEERS’ CLUB OF PHILADELPHIA. 
Le Mars, Ia., died Jan. 5 Feb. 6. “The Queen Lane Division of the Philadel- 
PERSONAL been tees Fete ween reer rer eerees — ’ , » & phia Water Supply System, The Construction of the 
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NG] NG SOCIETIES ree eeee 19 of the Grand Rapid ian: . yensW Girard St. 
SIN ER ENE ics adsnccecsscscces.s.% woe & Indiana Ry., died at Ravenswood, oy GiINEERS’ CLUB OF KANSAS CITY. 
oe UCTION NEWS: eee Feb. 8. Secy., F. W. Tuttle, Baird Bldg _ 
CONS onsed List of Contracts Pending 2) Mr. James L. Cherry, engineer and contractor for a —. suey - = » aa 
RailWAYS -s+s+cerencs sececeereeecees 2) railway from Buenaventura to Cali, U. S. of Colombia, NORTHWE ST "RAILWAY CLUB. on ; - 
wre tric Railways .......... 21 = died Jan. { ; 
~ ae d Power 21 an. 9. Feb. 9. Secy., T. A. Foque, Soo Line, Minneapolis. 
Ek AP ee nr tre en eee res aes ssye = ur. C . , NEW ENGLAND RAILROAD CLUB. 
Bridges .cceccsonees PGARe Washes ede Se cecscceee 22 Mr. Charles D. Owens, Vice-President and General Feb. 10. Secy., Edwd. L. Jones, P. O. box 1158, Boston. 
Buildings .<<sebeene Sone toe eS n Ss Ss = Manager of the Atlantic & Danville Ry., died at Norfolk, ENGINEERS’ AND ARCHITECTS’ CLUB OF LOUTS- 
. 1 — (A EME MOVERS Cedse’ conc ceuss = Va., Jan. 16. VILLE. | : a 7 oo 
prigatlON seveeeeseeee ee reerereceee eaeerseeeaes e eb. 3 ecy., James c ollinger, Norton idg. 
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‘Gar oe Disposal and Street Cleaning ............ 24 arles E. Wise, Superintendent of Water-Works, MONTANA SOCIETY OF ENGINEERS. | . en 
Garbag Roads &, at Middletown, Frederick county, Md., died Jan. 11, at Feb. 13. Secy., Forrest J. Smith, Denver Block, Helena. 
Streets and Plasis Saeed oO RiRAY Cet Eeweee cee 2 the age of 55 ENGINEERS’ CLUB OF MINNEAPOLIS. ' 
Manutat resi «<< he hg aed a ella dal aa on Feb. 15. Secy., Elbert Nexsen, 1620 S. E. 4th St., Min- 
Gas ami DIM Titi ane 6 2). cue co. 35 Mr. Alfred Williams, at one time superintendent of the neapolis. Minn. 
Mis ee a cel : . ' ; ; ere ; , : os ; ; ; : : : ; ; : ; 26 converting department of the Homestead steel works, died AMERICAN INSTITUTE OF MINING ——— w 
uM Market Prices 2x on Jan. 10, at Pittsburg. P. Feb. 16. Annual meeting at Chicago, Ill. Secy., R. W. 
Me arket Pric@S 2... cece cer nne ce eveenenvcce = . . > Z, Pa. Raymond, 13 Burling Slip, New York city. 
INDUSTRIAL WOMM sdacee ccs cteeedecccse assess. 27 Mr. Lester K. Spafford, Superintendent of Bridges and ENGINEERS’ SOC. OF WESTERN PENNSYLVAN! 4, 
= a = Buildings, of the Kansas City, Fort Scott & Memphis R. R., a ee 
PERSONAL. died at Phoenix, Ariz., Jan. 7. WESTERN RAILWAY CLUB. ro 
Mr. Clarence J. Johnson, architect and superintendent Feb, 16. Secy., W. D. Crossman, The Rookery, Chicago. 
. ENGINEERS’ AND ARCHITECTS’ ASSOCIATION uF 
Mr. Joseph Miller has been elected a Water Commis- °f Construction of the government post at Fort Harrison, SOUTHERN CALIFORNIA. 
sioner at Yonkers, N. Y. Mont., died Dec. 26, at the age of 30. Feb. a PS RL Sep Seasien, Onl. 
9 ee = m ASSOCIA IGINEERS OF VIKGI! ‘ 
Mr. Henry C. Lobnitz, inventor of the Lobnitz rock Feb. 17. J. A. Pilcher, Roanoke, Va. 


Mr. C. R. Twiss, civil engineer, of Kansas City, Mo., was 
married Jan. 14 to Miss G. M. Newcomb. 


Mr. F. L. Northrop has resigned his position as Super- 
inter Pe nt of the Milford Water Co., Milford, Mass. 


Mr. G. C. Dunn has been appointed Chief Engineer of 
the Ottawa & Gatineau Ry., with office at Ottawa, Ont. 

Mr. Eugene S. McCarty, General Manager of the St. 
Louis, Cape Girardeau & Fort Smith Ry., has resigned his 
position. 

Hicks & Roemer, civil engineers, of Lansingburgh, N. 
Y., have dissolved partnership. Mr. Hicks will continue 
his duties as village engineer. 


Mr. David R. Smith, an engineer, who was at one time 
engaged in railway work in Colombia, died in Jersey City, 
J., Jan. 15, at the age of 62. 


Mr. Henry W. Ayres, M. Am. Soc. C. E., of Hartford, 
has been engaged to supervise the construction of 
two reservoirs at Middletown, Conn. 


Mr. I. C. Brewer, civil engineer, of Sandusky, O., has 
accepted a position with the Jarecki Chemical Co., of 
Sandusky, as Superintendent and Chemist. 


Mr. Isaac M. Story, civil engineer, has been elected 
a councilman at Somerville, Mass. He was until recently 
an assistant engineer on the New England R. R. 


Mr. H. J. Mefford has been appointed Superintendent of 
Docks of the Columbus, Hocking Valley & Toledo Ry. at 
Toledo, O., to succeed Mr. W. A. Todd, who has re- 
signed. 


Mr. Frederick W. Patterson, City Engineer of McKees- 
port, Pa., has been elected County Engineer, with a sal- 
ary of $3,000 per year. He will be in charge of the 
construction of the new roads. 


Mr. H. B. Abercrombie, City Engineer of Westport, Mo.., 
has been appointed Water Commissioner, to design and 
construct the new water-works for which bonds to the 
amount of $75,000 have been sold. 


Mr. E. J. Helm, civil engineer, who has been in charge 
of the construction of the freight houses at East St. Louis, 
Ill., for the Vandalia R. R., and the Cleveland, Cincinnati, 
Chicago & St. Louis Ry., will open an office in East St. 
Louis. 


Prof. Lewis Swift, formerly of Warner’s Observatory 
and the Lick Observatory, has been awarded the Jackson 
gold medal by the Royal Astronomical Society of Eng- 
land, in recognition of his services in astronomical 
science. 

Mr. W. W. Atwood has been appointed General Superin- 
tendent of the Addison & Pennsylvania R. R., with offices 
at Addison, N. Y. He succeeds Mr. F. M. Baker, who 
has been appointed a member of the New York State 
Board of Railroad Commissioners. 


Mr. H. C. Barnard, Assistant Superintendent of the St. 
Louis and Springfield divisions of the Baltimore & Ohio 
Southwestern Ry., has been appointed Superintendent of 
the St. Louis, Washington, Cincinnati & Louisville divis- 
ion, with headquarters at Washington, Ind. 


Mr. Frederick H. Lewis, M. Am, Soc. C. E., of the firm 
of Booth, Garrett & Blair, Philadelphia, Pa., sails for 
Europe this week to spend two months in the study of 
European practice in the use, testing and manufacture 
of cements. He expects to visit the principal laboratories 
of Germany and France. 


Mr. William Hoge, the New York representative of the 
Graton & Knight Mfg. Co. (manufacturers of leather belt- 
ing), Worcester, Mass., has been presented with a gold 
medal for his work in originating the Commercial Travel- 
ers’ Fair, recently held in New York for the benefit of 
the Home for Commercial Travelers, at Binghamton, N. 
Y. The fair netted over $19,000 for the Home. ; 


OBITUARY. 
Mr. Gerard M. Effinger, civil engineer, of Salida, Colo., 
died Jan. 12. 
Mr. Chauncey K. Bullock, contractor, of Boston, Mass., 
died Jan. 14, 


Mr. A. O. Green, a civil engineer, who recently came 


from England, committed suicide at Vancouver, B, C., 
Jan. 3, * 


Conn., 


breaker for submarine work, and manufacturer of dredges 
and excavators, died at Renfrew, Scotland, in December. 


Mr. Stephen D. Button, an architect of wide experience, 
died at Philadelphia, Pa., Jan. 17. He was born at Pres- 
ton, Conn., in 1813. Among his works was the Pennsy!l- 
vania R. R. Co.’s office building on Fourth St., Phila- 
delphia. 


Mr. James Wallace Phillips, who died in Brooklyn, N. 
Y., Jan. 18, at the age of 81, was a graduate of the 
Rensselaer Polytechnic Institute in one of the earliest 
classes. He did not practice his profession, however, but 
engaged in business in New York city and amassed a 
fortune. 


Mr. John M. Cunningham, mining engineer, of San 
Francisco, died in New York, Jan 14, of typhoid fever. 
He was the son of Mr. William Cunningham, of Irving- 
ton, and was born in New York in 1855. He graduated 
from the Sheffield Scientific School, of Yale University, 
in 1876, and then studied mining engineering at Freiberg, 
Germany, for two years. About ten years ago he became 
identified with mining interests in California, and he 
later married the daughter of Nicholas Luning, a San 
Francisco capitalist. Since Mr. Luning’s death, Mr. Cun- 
ningham has been a director in the corporation, managing 
the large Luning estate. Mr. Cunningham was President 
of the Cosmos Club, of San Francisco, 


Mr. Maxwell R. Moorhead, President of the Mononga- 
hela Navigation Co., died at Pittsburg, Pa., Jan. 13. He 
was born at Huntingdon, Pa., in 1832, and in 1850 he 
was clerk and superintendent for his father, who had the 
contract for the western reservoir of the Monongahela 
navigation, at South Fork, Later he took contracts for 
the construction of parts of the Philadelphia & Erie R. 
R. and Pittsburg & Steubenville R. R. In 1856 he entered 
into a partnership with W. Dewees Wood and George 
F. McCleane, in the iron business, at McKeesport, under 
the name of Wood, Moorhead & Co. In 1858 this was 
dissolved by the removal of Mr. Wood to Philadelphia. The 
firm continued under the name of Moorhead & Co., and 
in 1859 removed from McKeesport to Soho, where the 
Soho blast furnace, galvanizing works, sheet and rolling 
mills were built. In 1894 these became the property of 
the Pittsburg Steel & Iron Mfg. Co., and Mr. Moorhead re- 
tired from the business. 
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ENGINEERING SOCIETIES. 


COMING TECHNICAL MEETINGS. 


INDIANAPOLIS ENGINEERING CLUB. 

Jan. 23. Secy., C. C. Brown, Indianapolis, Ind. 

civiL ENGINEERS" CLUB OF CLEVE ELAND. 

Jan. 26. “S' p Propulsion and Analysis of Skin 
Resistance at Deep and Shallow Draught,” by J. R. 
Oldham. Secy., F. A. Colburn, a4 Library Bldg. 

WISCONSIN POLYTECHNIC SOCIET 

Jan. . K. Means, tae ‘and Trust Bidg., 

Milwaukee, ie 
nes ASSOCIATION OF MANUFACTURERS. 
=? oe , 27, 28. Annual meeting in Philadelphia. Secy. 


, Cincinnati, 
ENGINEERING "ASSOCIATION OF THE SOUTH. 
Jan. , L. P. Brown, Nashville, Tenn. 
CANADIAN SOCIETY or CIVIL ENGINEERS. 
Jan. ual meeting, Jan. 12, in Montreal. 
C. H. McLeod, Montreal, Can. 
CHICAGO ELECTRICAL ASSOCIATION. 
Jan. 29. ‘‘New Uses for Electricity in Architecture.’’ 
by C. G. Armstrong. Secy., J. R. Cravath, 890 Old 


Colony B 
bea = Gacy op" Bg: 4g oe ee. PAUL. 
pa 8 ‘sone 


1. 
BNOINBERS Re socimty oF  WwEoTenN 


1. Carleton Svea Library Bid Bide. Buflalo 
COLUMBIAN aN ENG GINEERING IETY. 
sy . Hart, 15th and H Sts., N. W., 
See. ‘o" 
RN SOCIETY OF ENGINEERS. 
Feb. 3. Secy., N. L. Ret Lous. Block, Chicago 
yee A CLUB OF 8T. 


Secy., Richard McCulloch. 
ambnscan SOCIETY _ CIVIL ae ae 
Feb. 3. Secy., C. W. Hunt, 127 EB. 234 St., New York. 
eee eee OF THE PACIFIC COAST. 
+, O. Von Geldern, 819 Market St., Sas 


_ y amEe Cl r 2 ee 14% N. High 8t., Co- 
lumbus, 0. es it. 


Secy., 


Secy., 
BOSTON SOCIETY OF CIVIL ENGINErF Rs 
Feb. 17. Secy., S. E. Tinkham, City Hall. 


AMERICAN INSTITUTE OF ELECTRICAL ENGI 
NEERS. : 
Feb. 17. Secy., R. W. Pope, 26 Cortlandt St., New 

York citv. 
WESTFRN FOUNDRYMEN'’'S ASSOCIATION 
Feb. 17. Secy., A. Sorge, Marquette Bldg., Chicago. 


ENGINEERS’ CLUB OF CINCINNATI 
Feb. 18. Secy., J. F. Wilson, P. 0. box 333. 
NEW YORK RAILROAD CLUB. 
Feb. 18. Secy., W. W. Wheatly, 
Brooklyn. 


168 Montague S&t., 


TACOMA SOCIETY OF CIVIL ENGINEERS AND 
ARCHITECTS. 
Feb. 19. Secy., 201 Washington Bldg., Tacoma, Wash. 


RAILWAY SIGNALING CLUB. 
March 9. Secy., Geo. M. Basford, 
Chicago. 
NORTHWESTERN TRACK AND BRIDGE ASSOC. 


The Rookery Bldg., 


Mar. 12. Secy., D. W. Meeker, St. Paul, Minn. 
CENTRAL RAILWAY CLUB. 
Mar. 12. Secy., H. D. Vought, Buffalo ‘‘Courier,’’ Buf-> 
talo 


SOUTHERN AND SOUTHWESTERN RAILWAY CLUR 





Apr. 15. Kimball House, Atlanta, Ga. Secy., F. A. 
Charpiot, Macon, Ga. 
THE OHIO BRICK AND TILE MANUFACTURERS 


will hold a convention at Zanesville, on Feb. 12. 


NATIONAL BRICKMAKERS' ASSOCIATION. The 
annual convention of this ay will be held at the Tift 
House, Buffalo, N. Y., Feb. 2, 3 and 4. 

INDIANA ENGINEERING SOCIETY. 


At the annual 


meeting held at Indianapolis, Jan. 7, 8 and 9, the following 
officers were elected for 1897: President, A. W. Smith, 
Kokomo; Vice-President, James A. Mitchell, Nobles- 
ville; Secretary, James B. Nelson. 

CIVIL ENGINEERS’ CLUB OF CLEVELAND.—At the 


meeting of Jan. 12, Mr. S. T. Dodd gave a talk on “The 
Plant of the Niagara Falls Power Company, the Method 
of Generating Power and the Various Industries in which 
It is Utilized.” Prof. C. H. Benjamin and Dr. Jno. W. 
Langley took part in the discussion. 

MONTANA SOCIETY OF CIVIL ENGINEERS. 
tenth annual convention was held at Great Falls on 
8. Among the papers read were: ‘‘The Consumption of 
Timber for Mining Purposes in Montana,’ Charles W. 
Goodale, Butte; ‘‘Compensation of Engineers’’ and ‘‘Black 
Eagle Falls Dam,’’ M. S. Parker, Great Falls. 

CONNECTICUT CIVIL ENGINEERS’ AND SURVEY- 
ORS ASSOCIATION.—At the annual meeting held at Hart- 
ford, Jan 12, the following officers were elected for 1807: 
President, R. A. Cairns, Waterbury; First Vice-President, 


The 
Jan. 


L. B. Burt, Hartford; Second Vice-President, E. D. 
Graves; Secretary and Treasurer, George K. Crandall, 
New London; Assistant Secretary, L. E. Daboll, New 
London. 


IOWA ENGINEERING SOCIETY.—At the annual meet- 
ing held at Ottumwa, commencing Jan. 20, the following 
papers were presented: ‘Permanent Improvement of 
Streets in Small Cities,”’ C. R. Allen; ‘‘Works of the Stand- 
ard Oil Co. at Whiting, Indiana,”’ L. H. Stone; ‘‘County 
Surveyor’s Records,”’ Paul Ilg; “‘The Disposal of Gar- 
bage,” Prof. A. V. Simms; ‘“‘The Ottumwa Filters,’”’ J. 
W. Newell; “Present Magnetic Declinaton and Rate of 
Annual Change at Glenwood,’ Seth Dean. 


NEBRASKA ENGINEERING SOCIETY.—This society 
was organized at Lincoin, Neb., Jan. 7. The officers elected 
were: President, Alva J. Grover, Omaha; Vice-President, 
A. C. Koenig, Grand Island; Secretary and Treasurer, 
Adna Dobson, Lincoln; Executive Committee, A. M. 
Munn, Nebraska City; R. B. Owens and J. P. Walton, 
Lincoln. Prof. 0. V. P. Stout, read a paper on “A New 
Form of Weir Notch.” The society adjourned to meet at 
Grand Island, Neb., May 13 and 14. 

Adna Dobson, Secy. 

WESTERN RAILWAY CLUB.—The reguiar meeting of 
the club was held at the Auditorium Hotel, Chicago, Yl., 
Jan. 19. Two papers were read, one by Mr. E. M. Herr, 
entitled “‘Notes from Work Done on tbe Chicago & North- 
western Locomotive Testing Plant,” and one by Mr. G. 
W. Rhodes, entitled “‘The Air Brake Has a New Enemy.” 
There were also discussions on the paper entitled ‘‘Sug- 
gestions on Specifications for Construction and Inspection 
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of New Rolling Stock,” read at the December meeting, 
and upon the topical questions of ‘‘Long versus Short Lo- 
comotive Runs’’ and ‘‘Water Supply Stations for Loco- 
motives.’’ 

AMERICAN SOCIETY OF HEATING AND VENTILA- 
TING ENGINEERS.—The third annual meeting of the 
society will be held Jan. 26, 27 and 28, at 12 W. 3ist St., 
New York city. The following papers will be presented: 
“Methods of Proportioning Direct Radiation,”’ R. C, Car- 
penter; ‘‘Determining the Volume of Air Passing Through 
a Register, per Minute,” J. H. Kinealy; ‘‘Separation of 
Oil and Grease from Exhaust Steam,’”’ W. J. Baldwin; 
“Circulation of Steam for Heating Purposes at or Below 
the Pressure of the Atmosphere,’’ Reginald Pelham Bol- 
ton; “‘Arrangements of Mains in Hot-Water Heating Ap- 
paratus,"”” W. M. Mackay; ‘Comparative Tests of Two 
Centrifugal Fans,’ J. E. Denton; “Relative Efficiency 
of Ventilation by a Chimney and by a Fan,’’ R, ©. Car- 
penter. 

MINNESOTA SURVEYORS’ AND ENGINEERS’ SO- 
CIETY.—The second annual meeting was held Jan. 13, 14 
and 15 in St. Paul. Among the papers presented were: 
*‘Location of Public Highways,"’ D. F. Akin; ‘‘Highway 
bridges and Their Construction,’ 8. H. Hedges; ‘Some 
Desirable Legislation from the Standpoint of the County 
Surveyor,’’ Lycurgus RK. Moyer; “Some Important Points 
Relating to the Design of Modern Steam Plants in Power 
Stations of Municipal Water-Works, Electric Light and 
Power Plants in Country Towns and Villages,’’ Arthur 
Gibson; ‘‘Office Records,’’ C. L. Annan; ‘Reservoir System 
for Improving Navigable Rivers,’’ Archibald Johnson; 
*‘An Engineer Abroad,"’ Prof. Wm. R. Hoag; “Bicycle 
Paths and Their Construction,’’ George L. Wilson; ‘‘A 
Few Thoughts on the Road Question,’’ N. Y. Taylor; 
“County Road Improvement,"’ Fred Chamberlain; ‘‘Gen- 
eral Points on Land Surveying,’’ J. H. Armstrong; “‘The 


Landscape Engineer,”’ Frank H. Nutter; “Railway 
Bridges,"’ Max Toltz; “Some Ideas From the British 
Ordinance Survey,’’ John Abercrombie; ‘‘A County Sur- 


veyor’s Records,’’ O, J. Anderson. 

OHIO INSTITUTE OF MINING ENGINEERS.—The an- 
nual meeting was announced for Jan.20 to 22 at Columbus, 
Ohio. The program of papers is as follows: ‘Snap 
Shots Taken in and about the Mines of England and South 
Wales,’ Edwin D, Haseltine, Youngstown, 0O.; ‘‘Long 
Wall System, Its Application to Mines in Ohio,’’ Edward 
Jones, Oglesby, Lll.; *‘The Certified Mine Boss,’ Fred. C. 
Keighley, Uniontown, Pa.; ‘‘A Tramp's Visit to South- 
western Colorado and Northwestern New Mexico with 
Durango as a Starting Point,”’ Jacob G. Chamberlain, Los 
Angeles, Cal.; ‘‘Wastage of Coal,’’ W. H. Jennings, Co- 
lumbus, O.; ‘‘Notes on the Wastage of Coal,’’ W, B. Han- 
lon, Cleveland, O.; “‘Extravagant Mining,’’ James P. 
Davis, Dell Roy, O.; ‘‘The Wastage of Our Coal Fields,”’ 
Dr. Edward Orton, Columbus, O.; ‘Mine Maps,’’ C, V. 
Martin, Zanesville, O.; ‘‘Fan versus Furnace Veatilation,’’ 
Wm. Clifford, Pittsburg, Pa.; ‘‘The Guyandott, West 
Virginia, Coal Fields,"’ Andrew Roy, Glen Roy, O.; ‘‘Mine 
Fires and the Mode of Extinguishing Them,”’ John Stobs, 
Waukegan, Ill.; “The Humane Side of Mining,’’ W. C. 
Pearce, Columbus, O.; ‘‘The Jumbo Auger,’’ F. W. Fow- 
ler, Blue Rapids, Kan.; ‘‘Compressed Air Locomotives,”’ 
E. P. Lord, Pittsburg, Pa. 

Robert M. Hazeltine, Secy., Columbus, O, 


ILLINOIS SOCIETY OF ENGINEERS AND SURVEY- 


ORS,.—At the twelfth annual meeting to be held at Spring- 
field, Jan. 27, 28 and 29, the following papers will be 
read: ‘“‘Our Special Assessment Laws,’’ W. S. Shields; 


“The Streams of Illinois and their Future Development,"’ 
Eben J. Ward; “‘Brick and Macadam Combined in Hard 
Road Construction,”’ J. Ed. Miller; “‘The Coming Adoption 
of the International System of Weights and Measures— 
House Bill 7251, 54th Congress,’’ 5. 8. Greeley; “Best Lo- 
cation for Tile Drains for Public Highways; ‘‘Rapid 
Computation,’’ M. 8. Ketchum; ‘“‘A Concrete Arch,’’ Chas. 
H. Nicolet; ‘‘Test of a High Duty Pumping Plant under 
Ordinary Working Conditions,"”’ Dabney H. Maury, Jr. 

Discussions are also announced on the following topics: 
“What Causes Waves in Brick Pavements on Concrete 
Foundations;"’ ‘‘Need of Increased Knowledge on Part of 
Citizens Concerning the Work of the Engineer; ‘‘Gaso- 
line Engines and their Application to Road Machines;”’ 
“The Office of County Surveyor;’’ “‘The Status of the 
Land Surveyor in Illinois;’’ ‘‘Riparian Ownership of Ac- 
cretions;’’ ‘‘Perpetuation of Section and Quarter Section 
Corners, and Public Records of Same;’’ ‘‘Subsidence Pro- 
cess in Sewage Disposal,’’ A. N. Talbot; ‘‘Final Disposal 
of Sewage of Communities Having no Large Water 
Courses,"’ ‘‘Utility of Intercepting and Overflow Sewers,”’ 
The report of the standing committees of the societies 


will also be presented. 
Jacob A. Harman, Secy., Peoria. 
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CONSTRUCTION NEWS. 


CONDENSED LIST OF CONTRACTS PENDING 
WITH DATE OF OPENING BIDS. 


Bids to be 
opened. Work. Place. News. 


Jan. 21.Cast-iron pipe (24-in.), Quincy, Mass......Jan. 7 
Advertised, Eng. News, Jan. 7. 

Masonry arch bridges, Providence, R. I...Jan. 14 
Advertised, Engineering News, Jan. 14. 

Jan. 21.Steel boiler, Hampton, Va. ... covesdem. 34 
Jan. 22.Harbor work, Kingsville, Ont. ............Jan. 14 
Jan. 22. Dredging, etc., New York, N. Y...........Jan. 14 
Jan. 22.Electric bridge apparatus. Green Bay, Wis.Jan. 14 
Jan. 22.Sewer and water bonds, Proctor, Vt....... Jan. 14 
Jan. 22.Shed, etc., New York, N. Y. .............-Jan. 14 








See Eng. 


Jan. 21. 


eee eeeee 


Jan. 22.Dredging, Mobile, Ala........ secccssees 
Advertised, Eng. News, Dec. 24 to Jan 14. 
22.Jetty extension, Siuslaw River, Oregon... .Dec. 31 
Advertised, Eng. News, Dec. 31 to Jan. 14. 
Jan. 22.Ladder truck, Buffalo, N. Y. ............Jan. 14 
Jan. 22. Valves (2), Pittsburg, Pa. ...........++- . Jan, 21 
Jan. 23.Macadamizing, etc., Pleasant Ridge, O.....Dec. 31 
Jan. 23.Brick and pire sewers, Ashtabula, O.......Jan. 14 
Advertised, Engineering News, Jan. 14. 
Jan. 23. Bridge masonry, Montpelier, Vt. ...... 
Jan. 23.Iron bridge, Wingham, Ont. ... 
Jan. 2o.Water bonds, Coraopolis, Pa. 


Jan. 


-Jan. 14 
-Jan. 21 
Jan. 14 







Jan. 25.Water bonds, Hastings, Neb. .. peer a 
Jan. 25.County court house, La Junta, Colo....... Dec. 31 


Advertised, Engineering News, Dec. 31. 
Jan, 25.Parkway, paving, etc., Boston, Mass.......Dec. 31 
Jan. 25. Water and light bonds, Newberry, S. C....Dec.24 
Jan. 26.County court house, Decatur, Ga..........Dec. 10 
Jan. 25. Letter boxes, posts, etc., Washington, D. C.Jan. 7 
Jan. 25.Macadamizing (3 roads), Morristown..... Jan. 7 
Jan. 24.Park bonds, Camden, N. J. .......+.se0-- Jan. 14 
Jan. 25.Street bonds ($85,000), Far Rockaway, N.Y.Jan. 21 


Jan. 25.Brick paving (12,637 sq. yds.), Erie, Pa...Jan. 21 
Advertised, Engineering News, Jan. 21. 

.Trenching, etc., New Britain, Conn....... Jan. 21 
».School building, Grove City, Pa. ......Jan. 21 
5.School bonds, Indianapolis, Ind. ..... ee 

+. Asphalt paving, New Orleans, La. ........Jan. 21 
.Electric lighting, Des Moines, Ia. ........ Jan. 21 
}.Garbage removal, New Haven, Conn......Jan. 21 
}.Pipe sewers, Buffalo, N. Y. .......0+se0. Jan. 21 





.Masonry bridge work, etc., Denver, Colo...Jan. 21 
.Sewers and paving, New York, N. Y...... 

Jan. 26.Water-works, Glencoe, Minn. ............ 2 
Jan. 26.Electric r’y franchise, Hempstead, N. Y...Jan. 21 
Jan. 26.Plans for court house, Eureka, Ill........Jan. 7 








Jan. 27.Plumbing, ete., Washington, D. C........ Jan. 7 
Jan. 27.Pavilions, plumbing, etc., New York, N.Y..Jan. 14 
Jan. 27.Dam, Union, B. C. ........ ees eee ovscwacee Sem 34 
Jan. 27.Sewer materials, Meriden, Conn, .......... Jan. 21 
Jan. 27.Sewers and paving, New York, N. Y.....Jan. 21 
Jan. 27.Water mains, etc., New York, N. Y.......Jan. 21 
Jan. 27. Repairing fire engines, New York, N. Y...Jan. 21 


.Bridge and stone piers,Sauk Rapids,Minn..Jan. 21 

Jan. 28.Paving, (cost, $87,500), Denver, Colo.....Jan. 14 

Jan. 28.Stone road, Plainfield, Conn... Jan. 7 
Advertised Eng. News, Jan. 7. 

Jan. 28.Dredging in Boston Harbor, Mass. ....Dec. 31 

Advertised, Eng. News, Dec. 31 to Jan. 21. 


ween ee eeee 


Jan. 29.Gas lighting, Brooklyn, N. Y........... . Jan, 21 
Jan. 29.Water gates, Duluth, Minn. ............. Jan. 21 
Advertised, Engineering News, Jan. 21. 

Jan. 29. Heating, etc., Chicago, Ill. ...........200- Jan. 21 
Jan. 30. Irrigation bonds, Paxton, Neb. ........... Jan. 21 
Jan. 30.Batteries, St. Augustine, Fla. ........... Jan. 21 


Advertised, Eng. News, Jan. 21 and 28. 
Jan. 30.Sale of catch basins (75), Newport, Ky..Jan. 7 
Advertised, Eng. News, Jan. 7. 









Jan. 30.Brick and pipe sewers, Sharpsburg, Pa...Jan. 21 
Feb. 1.Railway ties (10,000), Denver, Colo........ Jan. 21 
Feb. 1.School building, Mayville, N. Dak........Jan. 7 
Feb. 1.Water bonds ($15,000,) Athens, Ala......Jan. 7 
Feb. 1.Pumping engines, Baltimore, Md. ......Dec. 31 
Advertised, Eng. News, Dec. 31 to Jan. 21. 
Feb. 1.Curbing, paving, etc., Harvey, Ill. ........Dec. 31 
Feb. 1.Water tube boilers, Baltimore, Md.........Dec. 31 
Advertised, Eng. News, Dec. 31 to Jan. 21. 
Feb. 1.Tow boat, Memphis, Tenn. ..............-Jan. 14 
Feb. 1.Dredging, Philadelphia, Pa. ..............Jan. 14 
Feb. 1.School building, Melrose, Mass. .........4 Jan. 21 
Feb. 2.U. S. building work, Los Angeles, Cal.....Jan. 21 
Advertised, Eng. News, Jan. 21 and 28. 
Feb. 2.Street bonds ($60,000), Wilkinsburg, Pa....Jan. 21 
Feb. 2.Valves (36-in.), Boston, Mass. .......... Jan. 21 
Feb. 2.Fog signals and house, Cleveland, O. ....Jan. 21 
Feb. 2.Bonds, Mountain Iron, Minn.............. Jan. 14 
Feb. 2.Repair shop, house, etc., Port Orchard, Ore.Jan. 14 
Feb. 2.Ammunition for 6-pdr. guns, Washington..Jan. 7 
Feb. 3.Drawbridge, Astoria, Ore..... te nook i.ectas T 
Feb. %.Buildings, Blackwell’s Island, N. Y. . Jan, 21 
Feb. 4.Steel bridges, Milwaukee, Wis....... soecdQn. 7 
Advertised, Eng. News, Jan. 7 and 14. 
Feb. 4.Heating, plumbing, etc., Weston, W. Va...Jan. 14 
Feb. 4.Smokeless powder (34,000 Ibs.),Washington.Jan. 14 
Feb. 4.Iron piazza, Fort Barrancas, Fla.......... Jan. 14 
Advertised, Eng. News, Jan. 14 to 28. 

Feb. 5.Valves (30 and 36-in.), St. Louis, Mo.....Jan. 21 
Feb. 6.Buildings (2), Fort Hancock, N. J......... Jan. 21 
Advertised, Eng. News, Jan. 21 to Feb. 4. 

Feb. 6.Hydrants, valves, etc., Cleveland, O. .....Jan. 21 
Feb. 6.Electric lighting (40 are lights),Havana,Ill.Jan. 21 
Advertised, Engineering News, Jan. 21. 

Feb. 8.Pumping engine, Perth Amboy, N. J....... Jan. 21 
Feb. 8.Removal of wreck, Philadelphia, Pa.....Jan. 21 
Feb. 8.School building bonds, San. Jose, Cal.....Jan. 14 
Feb. 8.Sewer bonds ($40,000), San Jose, Cal......Jan. 14 
Feb. 8&.Electric wiring, Syracuse, N. Y ..Jan. 14 
Feb. &.Pumping engine, No. Tonawanda, N. Y...Jan. 21 


Advertised, Eng. News, Jan. 21 to Feb. 4. 
Feb. 9. Paving bonds ($130,000), Macon, Ga.......Jan. 1 
Feb. 9.Light station, Butler Flats, Mass. ........Jan. 14 
Advertised, Eng. News, Jan. 14 to 25. 
Feb. %.Trestle sidewalk (170 ft.),Glens Falls,N.Y..Jan. 21 


Feb. 12.Officers’ quarters (8 sets), Fort Hamilton.Jan. 21 
Feb. 13.Army buildings, Spokane, Wash. ........Jan. 21 
Feb. 15. Water-works, Port Gibson, Miss. .... ....Jan. 21 
Feb. 15. Dredging, Newport, R. L...........eeee.: Jan. 21 


Advertised, Eng. News, Jan. 21 to Feb. 4. 

Feb. 15.Electric lighting, Olney, Ill. .............Jan. 14 
Advertised, Eng. News. Jan. 14 and 21. 

Feb. 15.Dredging (21,000,000 cu. yds.). Duluth. .Dec. 24 
Advertised, Eng. News, Dec. 24 to Feb. 11. 

Feb. 15.Bridges during 1897, York, Neb...........Jan. 21 

Feb. 16.Pumping engines, St. Louis, Mo. ........Dec. 17 

Feb. 16.Orphan asylum, Fresno, Cal...........+.. Jan. 7 

Feb. 17. Dredging in Potomac River, D. C.........Jan. 21 

Advertised. Eng. News, Jan. 21 to Feb. 11. 

Feb. 17.Dredging, Philadelphia, Pa. ............. J 
Advertised, Eng. News, Jan. 21 to Feb. 11. 

Feb. 23.County court house, McDonough, Ga. ....Jan. 21 

Feb, 28.Plans for county court house, Galveston. .Dec. 31 

Feb. 24.Subway (Sec. 9), Boston, Mass............ Jan. 21 
Advertised, Eng. News, Jan. 21 to Feb. 11. 

Feb. 25.County court house, Fort Wayne, Ind.....Jan. 14 

Mar. 10.Brick building, Los Angeles, Cal..........Jan. 7 

Mar. 31.R’y terminal plans, Christiana, Norway...Dec. 17 

Apr. 9.Electric light contract, St. Louis, Mo......Dee. 24 
Advertised, Eng. News. Dec. 24 to Mar, 18. 

Apr. 10.Gas franchise, San Paulo, Brazil....... ..-Jan. 14 


RAILWAYS. 


ANN ARBOR.—Geo. A. Nettleton, Ch. Engr., Toledo, 
O., writes us that the projected extension is 4% miles 
long, from Alma to Ithaca, Mich.; line cleared; right of way 
bought and graded for three miles; the work will probably 
- sae next spring. Pres., W. R. Burt, Saginaw, 
Mich. 


BALTIMORE & OHIO.—A press report states that this 
company is preparing to lay double track on the Pitts- 


sind, 
burg & Wheeling division, 71 miles Jon: . 

seven tunnels on this division which wi); °° * 
widened. Ch. Engr., W. T. Manning, Balti: 


BOYLE & SUNFLOWER RIVER.—Clar. 
Boyle, Miss., writes us that the projected : 
ten miles long, connecting Morgan, Browns: wee 
Kuhn. Eight miles are now compieted by |. oe 
Co. Pres., L. V. Boyle, Indianapolis, Ind.: no 
C. Johnson, Boyle, Miss. mat, B 

BRIDGTON & SACO RIVER.—A press 
Bridgton, Me., says that the stockholders 
the action of the directors in voting w exten: 
Harrison, a distance of five miles. Pres, \ 
Bridgton, Me. c 


CHESTER & LENOIR.—A press dispatch ies 
new company has been organized to buy this = 
railway. The new company has arranged to gree 
worth of bonds, with which to settle all c|; 
the old corporation and build and equip the 
in the road between Newton and Hickory, 
ceiver G.W. F. Harper, Lenoir, N. C. . 


CHICAGO GREAT WESTERN.—A press re; 
this company is considering an extension of 
West Platte to Smithville, Mo., a distance 
Ch. Engr., H. Fernstrom, St. Paul, Minn. 


COAL.—A press dispatch from Waynesburg Stat 
that a new coal railway will be built near tha: oe 


COLUMBIA & KOOTENAY.—It is reported +} 
has been made from the foot of Slocan Lak: 
nection with this railway in British Colum}; 
one of the proposed links which connects th. 
Pacific with the projected Crow’s Nest Pas 
line is about 32 miles long. 


COLUMBIA & WESTERN.—Bids are asked ¢ 
of rails and fastenings. F. P. Gutelius, Gen. s 
B. C., writes us that the weight of rails wanted 
45 and 60 Ibs. a yard. This proposed 20-mi|: F 
was noted in our issue of Dec. 31. Winter, [urs 
Boomer, Butte, Mont., are the contractors. 

COLUMBUS, SANDUSKY & HOCKING.—E. \ 
is reported to have been appointed receiver on t! 
tion of a creditor. The line is 267 miles jon, ‘ 
locomotives and 3,613 cars. Pres., W. E. Gue: ( 
bus, O 

COWEN & BIRCH RIVER.—A press report | Pioa 
mont, W. Va., says that this company has been rpor 
ated, with a capital of $1,000,000. It is to be a 
& Ohio feeder in a coal and lumber region. 


CROW’S NEST PASS.—A. G. Blair, Minister of Railways 
Ottawa, who has recently returned from a tri; r 
British Columbia, as noted last week, writes us ; 
lows in regard to the different projects conten 
agen through Crow's Nest Pass. There is no ¢ 
my opinion, but that Parliament will be consideri 
early day the subject of the construction of a railway 
through what is called the Crow’s Nest Pass in British 
Columbia from the terminus of one of the branch lines of 
the Canadian Pacific Ry. No one is at present in 
position to say how the road, if built, will be built, 
There is a railway called the Alberta Railway & Coa 
Company, but there is no railway that I know 
the Trans-Canadian R. R. Co. That and the « 
Pacific Ry. would be one and the same institut 
think. The question which will arise after it is det: 
that the road shall be built is whether the gover: 
will render pecuniary or other aid to one of the many 
companies seeking incorporation for the purpose of build- 
ing it, or whether it will aid the Canadian Pacific Ry. or 
the British Columbia Southern to build it, or whether it 
will build the road itself and retain the ownership as a 
government work. 








Ry. The 















DAKOTA, WYOMING & MISSOURI RIVER.—The 
Lamar, Colo., ‘“‘Sparks’’ announces that work will be re- 
commenced on this railway in February and pushed as 
rapidly as possible to Mystic. The necessary capita! is 
said to have been secured. Pres., William T. Coad 


Rapid City, S. Dak.; Ch. Engr., W. M. Wright, Rapid 
City, S. Dak. The uncompleted part is 31 miles long. 

DETROIT & MACKINAC.—Press reports announce that 
this company will probably build a 5-mile extension from 
Tawas City, Mich., to the plaster beds at Alabaster. Ch. 
Engr., D. J. Casey, Bay City, Mich. 

JACKSON & FRANKFORT.—It is said that Eastern 
capitalists are behind a project to build a line from k- 
son, Mich., via Coldwater, to connect with the Toledo, 
St. Louis & Kansas City R. R., near Frankfort. 


KANSAS CITY & NORTHERN CONNECTING.—This 
company, which is building a railway from Kansas City 
to Trenton, Mo., has bought the Kansas City & Atlantic 
Ry. from Kansas City to Smithville, a distance of 2) 
miles. The contract for building the Kansas City & 
Northern Connecting from Smithville to Plattsburg is 
said to have been let to Bernard Corrigan, and trom 
Plattsburg to Pattonsburg to Moore & Lee. The line is 
to be completed within four months. 

KENNETT & OSCEOLA.—R. B. Andrews, Secy., Cape 
Girardeau, Mo., writes us that the projected lengtli is 2) 
miles, from Kennett to Senath, Mo.; nearly all the right 
of way is secured; capital partly obtained. Pres., E. F 
Blomeyer; Ch. Engr., Jas. F. Brooks, Cape Girardeau 
Mo. 

LEHIGH VALLEY.—This company is reported to be con- 
sidering an extension through Spafford to Syracuse, N. Y. 
Ch. Engr., C. E. Webster, South Bethlehem, Pa. 

LEXINGTON & EASTERN.—H. C. McDowell, Pres., 
Lexington, Ky., writes us as follows: This company does 
not contemplate any extension of its road. The publication 
to the effect that this railway will be extended to Walnut 
Grove, a distance of 30 miles, is inaccurate. Some per- 
sons in New York are talking of building a road from 
Walnut Grove to intersect the Lexington & Eastern Ry., 
but this railway has no interest in this improvement. 

LIMA NORTHERN.—The Franklin, 0O., ‘Chronicle’ 
says that it is the purpose of the owners of the Lima 
Northern to extend it southwest from Lima, 0O., through 
Auglaize Shelby, Miami .and Montgomery counties 
connect with the Cincinnati, Jackson & Mackinaw at 
Franklin. It is expected to have the line in operation by 
September. Ch. Engr., L. C. Schnell, Napoleon, 0. 


MEXICAN CENTRAL.—Press reports state that at 4 
recent meeting of the board of directors in Boston, Mass., 
it was decided to construct a direct road from Tampico to 
the city of Mexico, Mex., and steps were taken to raise 
money necessary. The company has held for several years 
a concession from the Mexican government for the pro- 
posed road. Ch. Engr., L. Kingman, Mexico, Mex. 


MISSISSIPPI AND LITTLE ROCK.—It is reported that 
this road has been placed in the hands of Charles F. 
Pentzel as receiver. It is 27 miles long; operation has 
been suspended for some time. Vice-Pres,, W. H. Hallibur- 
ton, Little Rock, Ark/ 

NEWPORT & SHERMAN’S VALLEY.—This company, 
it is reported, will change from narrow to standard gaze, 
and will purchase new rails, cars and engines. The line 
is 29 miles long, Pres,, David Gring, Newport, Pa, 








































































































Supplement—January 21, 1897. 


NORWICH & WORCESTER.—It is stated that at the 


Jan. 13, it was voted to extend the road 
annual meet'"S; int to Groton, Conn., a distance of six 
from ee our issue of Dec. 31, at a cost of from 


miles, ee «00,000. This is a branch of the New Eng- 
— R >» res., A. G. Bullock, Boston, Mass. 
lan Se 


a. ARNPRIOR & PARRY SOUND.—Geo. A. 
OTTA’ ‘»). Engr., Ottawa, Ont., writes us that duriitg 
Mountain, \'*is96 the balance of this railway, a distance 


the seas was constructed, making the total length of 





of mae , Ottawa to Parry Sound, 263.8 miles, which 
the Une for traffic on Dec. 20, 3. The season's 
es -eptionally heavy, many of the rock cuttings 
ee ft March to December, working day and night 
taking 1 


This heavy work was found to be necessary 
reduce the curvature and make the gradients 
substructures of all bridges are of first-class 

.< are also box culverts under all heavy embank- 
superstructure of bridges, viaducts, etc., are 
rhe road is laid with 72-lb. steel and is thor- 
 vellasted. The western terminus of the line is at 
+ Harbor, Parry Sound, which has an ample depth of 
Spor and is nearly land locked. The company has com- 


to com} 


in order 
in UF : 











ed the construction of docks and elevators there. The 
ed is supplied with a full complement of 60,000-gallon 
saab -tantially built stations, round houses and turn 
caiien on solid masonry foundations and is equipped 
ah n e power and rolling stock of the most modern 
pene rhe promoter and builder of the road is J. R. Booth, 
Ottawa officials are the same as those of the Canada 
Atlant 


PHILADELPHIA & READING.—The Scranton, Pa., 
opputh’” says that this company has under consideration 
two plans for the relief of the crowded condition of traffic 
on the Little Schuylkill branch of the road. One of these 
Jans is the double-tracking of the road from St. Nicholas 
5 Port Clinton, and the other the construction of a new 
line from the Ashland side of Gordon via Fountain Springs 
to @ t below Frackville, where it will connect with 
the line to Palo Alto. Ch. Engr., H. K. Nichols, Phila- 
delphia. 

rr SBURG, CONNELLSVILLE & WHEELING. — As 
‘ted in our issue of Jan, 7, the promoters met Jan. 13 in 
sburg and formed this company to build a railway 
from a point on the Monongahela River, near Millsboro. 
Thence up Ten Mile Creek by way of Waynesburg and 
down Wheeling Creek to Wheeling, a distance of 50 miles. 
The purpose of the company is to develop coal lands. Pres., 
\lex. P. Funk, New York; Howard C. Bolton, Benjamin 
Frick, W. C. Richey, New York; W. F. Vanderventer, 
Clinton, N. J.; C. A. Smith, Easton, Pa.; H. A. Douglass, 
West Newton, Pa.; G. H. Murdoch, Jefferson, Pa.; T. D. 
Wisecarver, Waynesburg, Pa.; J. S. Douglass, Uniontown, 
Pa.: J. F. Peirsol, Wilkinsburg, Pa.; R. L. Martin, John 
Blythe, Pittsburg. Ch. Engr., Jonathan Barrett. 


PORTERS CREEK & GAULEY.—F. M. Koons, Pres., 
Athens, O., writes us that this company is making an ex- 
tension of two miles and may build 12 miles more. 


QUINCY, OMAHA & KANSAS CITY.—Bids are asked 
for nine miles of clearing and grubbing between Trenton 
and Pattonsburg, Mo. Address S. W. Cochran, Trenton, 
Mo. The contract for the construction of 34 miles of 
railway from Trenton to Pattonsburg, connecting the 
Quincy, Omaha & Kansas City and the Omaha & St. Louis, 
was noted in our issue of Dec. 17 as let to M. S. Cartter 
& Co., St. Louis. 


SALEM.—Byron S. Ambler, Pres., Salem, O., is reported 
to have been appointed receiver of this railway, seven 
miles long. It is stated that the road will probably be 
sold. 

SANTA MARIA,.—C, P. Fisher, Witch Creek, Cal., writes 
us that the projected length is 20 miles, connecting Ra- 
mona, Cal., with some point on the San Diego, Cuyamaca 
& Eastern Ry. The capital stock is $200,000; land owners 
along the route have been asked to aid the building. Those 
interested are Simon Levi, J. E. Fishburn, M. F. Heller, 
G. H. Ballou, G. W. Marston and Thos. Jerman. This 
railway was noted in our issue of last week under Ra- 
mona & Foster’s. 


SIERRA MOJODA & BOQUILLAS.—This line is said 
to be an extension of the Mexican Northern Ry. It is 
stated that the survey has been made and that the con- 
tract for building is soon to be let. 


SOUTHERN PACIFIC.—This company is said to be con- 
sidering the building of a railway between Mojave and 
Randsburg, Cal., a distance of 65 miles. In our issue of 
last week we noted a proposed line of thé Atlantic & 
Pacific into this new mining region. Ch. Engr., W. G. 
Curtis, San Francisco, Cal. 


ST. LOUIS & O’FALLON.—The St. Louis ‘‘Republic”’ 
states that John Beard, Jr., has secured the contract to 
build the road bed for this railway, running between the 
coal beds, near O’Fallon, and East St. Louis, Ill., a dis- 
tance of 14 miles. The entire right of way has been se- 
cured by the company with an entrance into the city 
limits. Work is to begin at once. 


TRUCKEE & LAKE TAHOE.—A tourists’ railway is 
projected between these points in California. Mr. Bliss, 
Pres., Tahoe & Carson City Lumber Co., it is said, will 
build the road. 


TUSCARORA VALLEY.—Reports state that this road is 
to be extended in the spring. It is now 27 miles long. Pres., 
T. S. Moorehead, Port Royal, Pa. 


VIRGINIA, FREDERICKSBURG & POTOMAC.—Our 
correspondent writes us that at a recent meeting of the 
stockholders at Fredericksburg, Va., the report was made 
that 75% of the right of way for the proposed extension 
had been secured. It was decided that the extension should 
be commenced as early as practicable. By the terms of 
the amendment to the road’s charter obtained at the last 
session of the wre legislature the company has two 
years from April 1, 1896, in which to begin work, and 
five years in which to complete the extension. Pres., Chas. 
H. Gibson, Easton, Md. 

WACO & HEADSVILLE.—R. P. Duncan and E. M. 
Lord are stated to have completed a survey for a railway 
between these points in Texas. a distance of 45 miles, and 
to have secured the entire right of way and concessions 
of land for terminal facilities. 


WASHINGTON COUNTY.—James Mitchell, contractor, 
Portland, Me., is quoted as saying that satisfactory finan- 
lal arrangements have been completed in New York city 
to provide funds to complete this roaa next year. He 
Proposes to commence work on the grading on the Ells- 
worth end as early as the weather will permit. This rail- 
way, which has long been in course of construction ts pro- 
jected a distance of 115 miles in eastern Maine, from 
Calais to Franklin. Eight miles have been graded. Pres., 
Geo. A. Curran, Calais, Me. 


STREET AND ELECTRIC RAILWAYS. 

NORWAY, ME.—A press dispatch from this place says 
that the proposed Oxford Central Electric Ry. is 31 miles 
long, connecting Waterford, Norway, Stoneham, Harri- 
son and Bridgeton. E. W. Eastman, of Auburn, John D. 
Clifford, of Lewiston, and L. H. Burnham, of Albany, 








note 
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are interested. It is estimated that the road will cost 
about $200,000. Some of the towns interested will vote 
on the matter soon. 


BRIDGEWATER, -Local papers state that the 
movement for the extension of the Hanover St. Ry. 
through Abington, Whitman, East Bridgewater and Bridge- 
water, there to connect with the Taunton, Bridgewater 
& Brockton Ry., is taking shape. The Philadelphia syn- 
dicate that is interested in the Hanover and Hingham 
roads is behind the scheme, and will be aided by local 
capital. The proposed line will be known as the Bridge- 
water, Whitman & Rockland St. Ry.; capital stock, 
$25,000. 

NATICK, MASS. 
& Cochituate St. R. 


MASs.- 


A press report states that the Natick 
c € R. Co. is being urged to extend its 
line from Natick to Needham 


and from that town to 

Dedham. 
RANDOLPH, MASS.—The franchise for the new Ran- 
dolph, Holbrook & Nantasket St. Ry. has been granted 


by the town of Holbrook. It is stated that work will be 
commenced on the new road as soon as the frost is out 
of the ground. 

SCITUATE, MASS.—Henry Webb, engineer and contrac- 
tor, writes us that the Norwell & Scituate St. Ry. Co. has 
received franchises from the towns of Norwell and Scitu- 
ate to construct an electric railway from the Hanover 
town line to Sand Hills Beach, Scituate. It connects at 
Hanover with a system of electric roads, which, with 
this line completed, will give Rockland, Abington and 
Brockton direct conection with the sea shore. The power 
house will be built on the water front at Scituate Harbor, 
and it is expected that the company will start construction 
the coming season. 

BRISTOL, CONN.—It is reported that the officials of 
the New York & New England R. R. Co. contemplate an 
extension of the double track of their road from Forest- 
ville to Bristol, three miles, with the view of adopting 
electricity on this portion of the road. Surveyors are 
already making arrangements for the work, which will 
be begun early in the spring. 

HARTFORD, CONN.—A bill has been introduced in the 
Connecticut legislature to incorporate the Springfield & 
Southwestern Ry. Co. The line is to run through Windsor, 
Suffield and Granby, and is to connect Hartford with 
Springfield, Mass., by an electric road. J. B. Corning, 
Jesse W. Starr and Elisha P. Bartholomew are the incor- 
porators. 


NORWICH, CONN.—It is reported that electricity may 
be adopted for local traffic on portions of the Norwich 
& Worcester Ry. Pres., A. G. Bullock, Boston, Mass. 

FALLSBURG, N. Y.—The Fallsburg & Monticello R. R. 
company has been incorporated to operate by electricity 
or other motive power, excepting steam, over the Monti- 
cello & Fallsburg Turnpike Road, Sullivan county; capi- 
tal stock, $75,000; directors: B. Van Steenbergh, J. H. 
Devoe, C. B. Harris, William Dean, John A. Cartlidge, 
J. H. Van Steenbergh, W. A. Topping, W. C. Bucklen and 
Lester Rock. 

HEMPSTEAD, N. Y.—A year ago a franchise was 
granted by the Queens county board of supervisors to 
the Long Island Electric R. R. Co. to build a trolley line 
over the Jamaica & Hempstead Turnpike to conect Brook- 
lyn with Hempstead. The work has made such slow pro- 
gress that the members of the board are advertising again 
for bids for this franchise, to be received at a meeting to 
be held on Jan. 26. Robert Seabury, Clk., Hempstead, 


aN. . 


JEFFERSONVILLE, N. Y.—Frank Sober, of New York 
city, is quoted as saying that the Merritt Electric Light 
Co., of New York, will build the Liberty & Jeffersonville 
Electric Ry. if a bonus of $20,000 is obtained. 


JAMAICA, N. Y.—A press report says that Mr. Hogan, 
contractor, Red Bank, N. J., has commenced grading the 
road bed of the proposed extension of the trolley line of 
the Long Island Electric R. R., from Jamaica to Far 
Rockaway. 


MONTICELLO, N. Y.—The most of the $75,000 to aid 
in extending the Monticello Ry. to Jeffersonville is saia 
to have been subscribed by citizens of Monticello, White 
Lake and Jeffersonville. Property-owners along the line 
are expected to donate the right of way; if this is done 
it is stated that the road will be in operation in six 
months. 


NEWPALTZ, N. Y.—The Newpaltz & Wallkill Valley 
Ry. Co. has been incorporated to operate an electric road, 
nine miles long, from the Poughkeepsie Ferry at High- 
land, N. Y., along the Newpaltz turnpike to the Walkill 
River; capital, $150,000; directors: Hugh H. Douglass 
and G. Howard Harman, of Boston; Paul Shaffer, of 
801 3d Ave., New York; Charles G. M. Thomas, James F. 
Reid, Joseph H. Devoe and George E. Woods, of New York; 
Henry M. Brundage, of Port Chester, and William G. 
Hoyt, of Garden City. The company’s office will be at 
71 Broadway, New York. 


ROCHESTER, N. Y.—Application is being made by the 
Rochester Ry. Co. for privilege to extend its lines. 

SYRACUSE, N. Y.—The ‘‘News”’ states that the Rapid 
Transit Ry. Co. has elaborate plans for equipping its 
road. A new power-house will be built, heavy rails will 
be laid on all of the lines that are not equipped with them 
now, and some of the lines will be extended. About $400,- 
000 will be expended. 


POTTSTOWN, PA.—A meeting of the directors of the 
proposed Pottstown, Boyertown & Reading Electric Ry. 
was recently held. The directors were re-elected as fol- 
lows: Pres., J. Hagenman, Dr. T. J. B. Rhoads, Mahlon 
G. Taylor, Charles B. Spatz, Frank P. Esterly. 


ATLANTA, GA.—The Consolidated Electric Ry. Co. 
will build several miles of additional track, and probably 
add to its rolling stock in a short time, in order to extend 
its service to the Exposition Park Co.’s new park; two 
miles of track will be added to the present nine-mile cir- 
cuit. 


BOWLING GREEN, O.—It is stated that the directors 
of the Bowling Green Electric Ry., at a recent meeting, 
decided to begin work at once on an extension. 


CHILLICOTHE, 0O.—We are informed that engineers 
A. W. Jones and H. M. Redd have completed the survey 
of the proposed Chillicothe & Hillsboro Electric Ry., and 
that they report a feasible route. The right of way is 
being rapidly procured and it is expected that contracts 
will be let early in the spring. C. C. Waddle, Smiley 
Caldwell, E. U. Weidler, W. A. Wallace and L. B. Hurst, 
of Chillicothe, are interested. 


ELYRIA, O.—A press report says that the counci] has 
granted the Cleveland, Berea & Elyria Electric Ry. Co. 
a franchise to extend its line through the corporation. 
The road will be built to Oberlin, and will be completed 
about July 1. 


MOUNT VERNON, 0O.—A. 8S. Shoemaker and Wm. Nich- 
olson are said to be interested in an electric railway 
which is projected to pass through Sparta, Ashley, Norton, 

Mount Vernon, and Richwood. Property-owners 
along the route are said to be subscribing aid. The road 
is to be finished this year, 





NILES, 0.—The “Independent” states that the M. R. & 
N. Electric Ry. Co. has been incorporated with a capital 
stock of $50,000. 

MARION, IND.—The Marion City Ry. Co. 
line from Jonesboro t 
of six miles. The w 


will extend its 
Fairmount, it is stated, a distan 

rk wil begin as soon as the weather 
will permit and it is expected that cars will be 
by the first of May. Supt... W. H. 
Eli Holderman. 

BAY CITY, MICH 
jected, according to the 
ville, Fairgrove and 
Culver are interested. 

CHICAGO, ILL.—The Englewood & Chicago 
St. Ry. went into the hands of a receiver Jan. 19. 

LITTLE FALLS, MINN A press dispatch from this 
place says that an electric railway f 
freight may be built from Littl 


running 


MecWhinney; Pres 


A three-rail electric system is pro 
“Times,"’ from this city to Union 
Cairo F. L. Wands and L. L. 


Electri 








r passenger 
Falls to St. Cloud 


EDGEMONT. S. DAK The Edgemont & Union Hill 
Smelting Co. has been organized with a capital stock of 
$3,500,000. It is said that the company will connect it 
mining claims with an electric railway Among the mem 


bers of the corporation are Pres., R. FE. Pattison 
Pennsylvania; Vice-Pres., G. T. Beals, of New York 
Treas., J. Wesley Suppler, of Philadelphia; Secy rhoma 


Bradley, of 
John Dawson, J. 
York, and G. A. 


Philadelphia; together with J. E. Andru 
Edward Masten, William Kurtz. of New 
Fletcher, Joseph F. Crater, W. W. Fra 


sier, Philip S. Horty. David Jones, C. S. Middleton and 
Francis C. Grable, of Philadelphia. 

TRENTON, MO.—Elmer Moorman is reported to be in 
terested in an electric railway to conect Chillicothe and 


Trenton. It may be extended to Avalon and Hale City 
DENVER, COLO.—The ‘‘Times’’ says that J. R. Dt 

Remer has charge of a survey soon to be made for a 

proposed railway from Laramie to Horse Creek 
VALLEJO, CAL.—Col. O. E. Moore is stated to be in 


terested in the proposed Clear Lake Electric Ry. Citizen 
are asked to aid the project. 

TACOMA, WASH.—W. J. Murphy, of the 
Land Co., is quoted by the ‘“‘Ledger’’ 
friends of the university have pledged $ 
construction of a double-tracked underground trolley street 
railway from the heart of the city to University Place. It 
is proposed to complete the line this year 

QUEBEC, QUE.—The contract for the 
the Quebec Electric Ry., including cars 
been awarded, it is stated, to Ahearn & Soper 


University 
saying that 
ith) for the 





rolling stock of 
motors ete ha 
Ottawa, Ont 


ELECTRIC LIGHT AND POWER. 


ATHOL, MASS.-—It is reported that a plan is being 
talked of among the owners of water power along Miller 
River, to enlarge the reservoir at Winchendon so that the 
will be no chance for a searcity of water, even during 


the dryest season. It is thought that the necessary dams 
ean be built for $20,000. 

HARTFORD, CONN.—The question of municipal light 
ing is under consideration by the committee. Councilmen 
Segur, Countryman and Perkins may be addressed. 

CORTLAND, N. Y.—Press reports state as follow 


John C. Hamlin, formerly of the Cortland & Homer Ele« 
tric Light Co., is about to apply to the village trustees 
Cortland and Homer for a franchise to establish a new 
electric light plant for the two places. He proposes to fur 
nish 75 lights to Cortland for $6,040), to be run all night 
every night in the year. He also proposes to furnish 
Homer 50 lights for $2,500, to be run all night. Mr 
Hamlin will ask for a 5-year contract, and if he can pro 
cure subscribers for 8) incandescent lights the price will 
be 50 cts. a month per light. 

POUGHKEEPSIE, N. Y.--It is reported that a « 
has been appointed to investigate the question of 
cipal electric light plant. 
mates for such a plant 

SYRACUSE, N. Y.—Local papers state that the fran 
chise granted to Eugene Hughes & Co. for electric light 
telephone and subway franchises has become a law without 
the signature of Mayor McGuire. 

CUMBERLAND, MD.—Isaac Hersch, Chn. Light Com 
writes us that the ordinance to build a 160-are |.ght plant 
has passed the council and wil! be submitted to a vote of 
the people in May; estimated cost of plant, not including 
the land, is $20,000. . 

HAGERSTOWN, MD.—Charles McCaul, Architect. and 
Builder, 10 N. 11th St., Philadelphia, Pa., is reported 4 
about to let sub-contracts for building a power house for 
the Hagerstown Electric Co., to cost $25,000, 

PETERSBURG, VA.—The construction of a city electri 
light plant is still under consideration, according to re 
ports. T. R. Dunn, Cy. Engr. 

ROANOKE, VA.—The council will probably soon sub 
mit to the voters the question of constructing an electric 
light plant. The city engineer, it is stated, has been 
directed to prepare plans and specifications for the plant. 
I. W. Wingate, Cy. Engr. 

HINTON, W. VA.—The ‘Manufacturers’ Record” states 
that A. M. Volz, of Staunton, Va., has been awarded the 
contracts for building two power dams on New River. he- 
low this place. These dams will be used for supplying 
power for different purposes. Maj. J. Turner Morehead 
the owner of the power plant. can be addressed either at 
Spray, N. C., or Leaksville, N. C. 

KINSTON, N. C.—The town has sold $8,000 in 
with which it is proposed to build an electric 
public and private lighting. 

RALEIGH, N. C.—The Electric St. Ry. Co., whose power 
house and much of its other equipment, including cars 
were destroyed by fire last month, will, in replacing its 





mim ittes 
a muni 
Mayor Hull has submitted eat 
to cost about SS2.00n). 


bonds 
light plant for 


plant, also add complete electric light equipment, for sup 
plying incandescent lights to patrons. Chas. Johnson, 
Supt. Electric St. Car & Lighting Co.. Raleigh. 


RALEIGH, N. C.—We are informed that this city is con- 
templating putting in an electric light plant and operating 
the street railway system. Bids will be asked within 
the next few months. A committee has been appointed to 
consider the question. W. M. Russ, Mayor, Chn. Com. 

DRESDEN, 0.—A committee is reported to have been 
appointed to secure estimates and specifications for con 
structing a city electric light plant to cost about $18,000. 

JACKSON, 0O.—A company is reported to have been or 
ganized to build an electric power plant at Coalton or Glen 
Roy for operating the mines in the Coalton flelds belonging 
to the Hocking Valley coal operators. There will be op- 
erated 15 in the Wellston and 14 in the Coalton districts. 

UPPER SANDUSKY, 0.—It is stated that the Citizen’s* 
Electric Light & Power Co. has decided to extend its plant. 

OWENSVILLE, IND.—The town board of this place is 
reported to have decided to ask for plans and specifications 
for an electric light plant of 21 arc and 300 incandescent 
lights. 
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CLAYPOOL, IND.—The question of putting in an elec- 
tric light plant in under discussion, according to reports. 


CHARLOTTE, MICH.—This place will probably in a 
few days vote on the question of issuing bonds for a city 
electric light plant. 

HAVANA, ILL.-—-Bids are asked until Feb. 6 for fur- 
nishing 40 or more electric are lights of 2,000 c. p. each, as 


stated in our advertising columns. H. Breidert, Chn. 
Com. 


UPPER ALTON, ILL.—-The construction of an electric 
light plant and water-works by Geo. C. Morgan, New York 
Life Building, Chicago, Lll., is under consideration by the 
town council of this place. Councilmen Ford, Johnson and 
Dailey have been appointed a committee to secure legal 
advice regarding the subject. 

or 


DES MOINES, IA.—Bids are asked until Jan. 25 for 
lighting the streets, alleys and public grounds with 21 
are lights for two or four years. John Sherman, Geo. C. 
Sims, Bd. Pub. Wks. 


CARTHAGE, MO.—The Carthage Light & Fuel Co. pro- 
poses to improveits plantandto continueto supply private 
customers, even should the city put in its own plant, as 
the council proposes to do. The city is lighted at present 
by the company, the franchise expiring July 18, 1898. 
Harrison Drummond and J. E. Leggett, of St. Louis, are 
among those interested in the light company. 


CHEHALIS, ORE.—The council is receiving propositions 
from private parties to lease the electric light plant. The 
parties are to put in new 125-HP. engine, and at the ex- 
piration of five years the engine is to become the prop- 
erty of the city. 

PORTLAND, ORE.—The lighting committee has _ re- 
ported in favor of awarding a two-year contract to Port- 
land General Electric Co. for lighting the city with 648 
arc lights at $8.60 each per month and 682 incandescent 
lights at $1.725 per month. 


VISALIA, CAL.—W. H. Norris and A. D. Wilson have 
petitioned the supervisors for a 50-year franchise for light- 
‘ ing this place with electricity. 


GUELPH, ONT. — The construction of a city electric 
light plant to cost $20,000 is proposed, according to re- 
ports. James Hutchson, Cy. Engr. 


NEW COMPANIES.—Lowell Water, Light & Power Co., 
Lowell, Mich.; the consolidation of three power companies 
of this place; Pres., James M. Barnett; Secy. and Treas., 
Ralph Stone; Gen. Mgr., W. F. Jackson, Lowell. 

Sistersville Electric Light & Power Co., Sistersville, W. 
Va.; $500,000, with $1,000 paid in; E. A. Durham, Pres.; 
W. G. Kohl, Secy.; W. J. Neuenschwander, Treas. 

London Electric Motor Co., Limited, London, Ont.; 
$45,000; to manufacture electric machinery; S. R. Break, 
W. H. Wortman, C. E., A. Carr, S. Potter, E. E., A. Gor- 
man, T. J. Cahill, W. Barton, London. 

Colorado Electric Power Co., Canon City, Colo.; O. B. 
Shallenberger, Colorado Springs, Colo., J. H. Haynes, J. R. 
McKinney, H. G. Lunt, R. F. Howland, W. P. Bonbright, 
D. V. Donaldson. The proposed plant will furnish power 
to mines in Cripple Creek, a distance of 20 miles. 

Irwin Electric Light & Power Co.,Irwin, Pa.; increase of 
capital stock from $40,000 to $60,000 for supplying sub- 
scribers with meters; Dr. Charles E. Taylor, Pres.; John 
L. Ridinger, Secy.; A. N. Humphries, Treas.; C. H. Bil- 
linger, J. L. Ridinger, Dr. Charles E. Taylor, Edward 
McGrew. 

Gainesville & Chattahoochee Power & Manufacturing 
Co., Gainesville, Ga.; $50,000; to develop and utilize the 
water-power of the Chattahoochee River in Hall county; 
also to erect electric-power plant, with all necessary ma- 
chinery for generating electricity by water or otherwise: 
to erect and operate a system of electric lights for public 
and private use. C. C. Sandon, James W. Bailey, J. T. 
Castleberry, Samuel C. Dunlap. 

New York & Staten Island Electric Co., Castleton, S. 
I.; $500,000; John B. Summerfield, De Witt P. D. Reiley, 
Brooklyn; Samuel B. Lawrence, Francis P. Lowery, and 
Charles L. Horton, New York. 


BRIDGES. 


HINSDALE, N. H.—This place has asked the legislature 
for permission to build a bridge over the Connecticut River 
to Vernon, Vt., that town having already been granted 
permission to build its part of the bridge. 


BROOKLYN, N. Y.—Press reports state as follows: 
The joint committee of the aldermen and the Queens 
county supervisors met Jan. 15 and decided to report 
favorably on the plans of John J. McLaughlin, Jamaica, 
N. Y., for the new Newtown creek bridge. The plans 
differ somewhat from the original designs, the change 
being made necessary by the order of the war depart- 
ment. The bridge is to be extended 24 ft., thus giving a 
clear waterway of 120 ft., which the war department de- 
manded. The span will be 180 ft. It is estimated that 
the bridge will cost nearly $300,000, an amount from 
$50,000 to $75,000 greater than the original plans con- 
templated. 

JAMESTOWN, N. Y.—The city engineer has prepared 
plans for an overhead grade crossing at Main St., to 
span the Erie R. R. tracks; estimated cost $20,000. 


NEW YORK, N. Y.—Local papers state that bonds will 
probably soon be sold by the New York & New Jersey 
Construction Co., the proceeds of which will be used in 
constructing the proposed bridge over the North River, the 
contract for constructing the bridge having been let to the 
Union Bridge Co., 1 Broadway, New York, last Decem- 
ber, at about $25,000,000. After the bonds have been 
sold the stock of the company will be offered for sale. 
The committee consists of A. B. Hepburn, chairman; F. B. 
Thurber, John D. Crimmins, Thos. A. McIntyre and 
James D. Layng. 

NIAGARA FALLS, N. Y.—The board of public works is 
reported to have recommended the construction of overhead 
bridges at Ferry and Walnut Sts. W. W. Read, Cy. Engr. 


JERSEY CITY, N. J.—The construction of an 84-ft. 
iron bridge over the canal at Pacific Ave. is again under 
consideration. Joseph Zumbusch, Chn. South Bridges Com. 

BRADDOCK, PA.—It is reported that the Braddock & 
Homestead St. Ry. Co. —— to build @ new bridge 
between Rankin and Numhall. L. G. Woods is interested. 

CATAWISSA, PA.—The viewers have recommended the 
construction by the state of a wrought-iron bridge over 
the Susquehanna River at this city, to take the place of 
the one destroyed last year. The structure will have four 
200-ft. spans and two 220-ft. spans, and is estimated to 
cost complete about $70,000. J. Murray Africa, C. E., 
Huntingdon, Pa., Chn. Viewers. 

’ EESPORT, PA.—The House committee on commerce, 
Weattaatee, has reported favorably a bill authorizing 
the construction of a bridge over the Monongahela River 
from this place to Mifflin township. F, W. Patterson, 
Cy. Engr. 

PITTSBURG, PA.—Councils have voted to have plans 
prepared for rebuilding bridges over the railway tracks at 
three avenues. The Consolidated Traction Co. has agreed 
to pay the larger part of the expense. 


—e_-- 


ENGINEERING NEWS. 


BIRMINGHAM, ALA.—It is stated that the Southern 
Ry. Co. will soon begin the construction of a new iron 
bridge over the Cahaba River, near Birmingham, to take 
the place of the one recently destroyed; estimated cost, 
$8,000. C. H. Hudson, Ch. Engr., Washington, D. C.; J. 
H. Rousseau, Supervisor of bridges and buildings, Bir- 
mingham. 


BIRMINGHAM, ALA.—Local papers state that the city 
engineer has decided that certain bridges belonging to 
the North Birmingham St. Ry. Co. are unsafe and 
should be strengthened at once. V. T. Brown, lessee, 
may be addressed. 


GREENWOOD, MISS.—A committee is reported to have 
been appointed by the citizens of this place to confer with 
the supervisors on the question of issuing $20,00) of 6% 
oe bonds for constructing a bridge over the Yazoo 

ver. 

JOHNSON CITY, TENN.—The county court is reported 
to have decided to build a new $10,000 bridge over the 


Nola Chuckey River, near Emberville. E. A. Shipley, 
Chn. Com. 


LOCKLAND, O.—It is said that this place has asked 
the county commissioners to prepare plans for a new 
swing bridge. Frank Krug, County Engr., Cincinnati. 


IOWA CITY, IA.—The following bids were received Jan. 
8 for constructing a bridge of three spans of 213% ft. each, 
with ft. of approach; the work to include 111 tons 


of metal, 57,000 ft. B. M., pine lumber, and 600 cu. yds of 
masonry: 


Wrought Iron Bridge Co., Canton, O.............. $13,700 
Marshalltown Bridge Co., Marshalltown, Bvcsccees Bases 
King Bridge Co., Cleveland, O............ cvaesese See 
J. E. Jayne, Iowa City, Ia....... jie sage coh oui 12,806 
Wisconsin Bridge & Iron Co., Milwaukee, Wis.... 14,125 
Geo. E. King Bridge Co., Des Moines, Ia.......... 16,62 
Clinton Bridge & Iron Co., Clinton, Ia............ 13, 
Boynton & Warrener, Cedar Rapids, Ia........ ere 
J. E. Quackenbush, Webster City, Ia.............. 14,000 
Massillon Bridge C ., Massillon, O.......... ue 


--+ 18,880 
*jJ. R. Sheeley & Co., Des Moines, Ia. .. .$12,000 and 16,550 


Superstructure and Approach Only. 


Mo. Valley Bridge Works, Leavenworth, Kan.... .$10,626 
Lafayette Bridge Co., Lafayette, Ind............ 8,827 
Farnsworth & Blodgett, Kansas City, Mo......... 11,000 





*Awarded contract at $12,000. 


GOLCONDA, ILL.—We are informed that the follow- 
ing bids were received Jan. 7 for constructing seven high- 
way bridges, as advertised in Engineering News; O. R. 
Rauchfuss, Engr., Golconda: 





Bids Received at Golconda, IIl., Jan. 
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HOUSTUN, TEX.—Bids were received |... 4, > 
structing bridges on the Houston, Re, ©.) ) © 
souri R. R. between Eureka and ‘Leti; eek & My 
constructing a bridge and a brick culy, ind also 


Vance Bayou. W. N. Shaw, County Jud; 


KARNES CITY, TEX.—New bids wi!) 
asked by the commissioners’ court for 
steel bridges at this place. 

KANSAS CITY, MO.—The park bow 
plans for a 60-ft. viaduct at Anders«; 
sioners Van Brunt and Gillham may }, 

OAKLAND, CAL.—Supervisors Churc} : 
been appointed a committee to secur: aie 
bridge at Webster St. =" 

REDDING, CAL.—The supervisors a; 
question of constructing a bridge ov; 
River near Cottonwood. Senator J. M. 
addressed. A. C. Freeland, County s 

WINGHAM, ONT.—Bids are asked y 
building an 80-ft. iron or steel bridge 
from Brucefield, according to reports. J; 
Com. 








BUILDINGS 


MELROSE, MASS.—Bids are asked 
erecting a high school building on Main 
000. Arch., Tristram Griffin, 114 State St 
Barry, Chn. Com., 32 India St., Boston. 

SPRINGFIELD, MASS.—The following 
ceived by the high school commission last 
ing a new school building, work on the 
which will be begun at once: 

Se es 
Connery & Wentworth ............... 
Woodbury & Leighton, Boston, Mass... 
Norcross Bros., Worcester, Mass........ 
Cutting & Bardwell, Worcester, Mass... 
Hortons & Hemenway, Providence, R. |. 
H. P. Cummings & Co., Ware, Mass.. 
D. W. Mellen . 
Hascal Dodge 
Ce Oe, PE bv casbccd sss cece 

Da te I, es na dwintcne cesccess 
*Morrissey & Shea, Springfield 

Cc. J. & W. E. Stetson 
M. E. Cummings, Holyoke, Mass 
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*Awarded contract at $239,225. This contract does ny 
include the heating and ventilating, which { timated to 
cost $40,000, the contract for which has not been jet 








7, for Building Seven Highway Bridges. 
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3m = Benes an E* ae See ES st x x 
Se a o ee t 
Iron Substructure Co., Columbus, O. ......... $5,600 $4,000 $1,541 $1,572 $2,000 , $666 $57 ¢ 
Lafayette Bridge Co., Lafayette, Ind. ....... - 5,450 2,850 1,250 1,260 1,820 530 
Joliet, Briden-Co., Jemat. Bl. .<.oé< dousbe cvs vcee 5,800 3,600 1,390 1,295 1,815 682 540 
R. H. Phillips, Oriel Bidg., St. Louis. ..... we saee 3,850 Both $2,990. ocdss. -§ All for $1.940— 
Canton Bridge Co., Canton, O. ....... coceecees 6,390 4,540 1,385 1,422 1,981 615 453 
Stupp Bros. Bridge & Iron Co., St. Louis, Mo. ..... taal 1,290 1,400 1,700 600 Fw 
Massillon Bridge Co., Massillon, O. ........... 8,080 5,660 1,675 1,670 2,22 616 18) 
Youngstown Bridge Co., Youngstown, O........ 6,995 4,265 1,478 1,495 1,895 505 407 





*16-ft. wide; all others 12 ft. Contracts were awarded 
company taking $12,000 in 4% bonds at 98. 


KEOSAUQUA, Ia.—The following hids were received Jan. 
13 for constructing a highway bridge of four spans of 
19634 ft. each, on masonry piers, with 80-ft. approach; 
the work to include 143 tons of metal, 73,000 ft. B. M. 
of lumber, 904 cu. yds. of masonry, etc.: 


Fair Williams Bridge Co., Ottumwa, Ia.......... . $16,888 
Wabash Bridge Co., Wabash, Ind...............- 17,06 
Massillon Bridge Co., Massillon, O..... kal 6 4:06-0:80 
Iron Pile Bridge Co., Keosauqua, Ia.............. 19, 
Clinton Bridge Co., Clinton, Ia.............+-++- 16,299 
J. B. Marsh, Des Moines, I8. .. 2.2... ccccccccees 18,210 
Geo. E. King Bridge Co., Des Moines, Ia........ rm 18,208 
Milwaukee Bridge & Iron Works, Milwaukee, Wis.. 17,473 
Indiana Bridge Co., Muncie, Ind....... coccccccees 10,000 
Joliet Bridge Co., Joliet, Ill........... shenvecnses SRS 
Lafayette Bridge Co., Lafayette, Ind. (accepted)... 16,347 


SAUK RAPIDS, MINN.—Bids are asked until Jan. 27 
for constructing a bridge; two stone piers and approaches 
in Graham township, according to reports. Scott 
Thomas, Clk. 


OMAHA, NEB.—Local papers state that the Union 
Pacific R. R. Co. has decided to build a $50,000 steel 
bridge for its tracks at South 14th St., plans for which 
are now being prepared. Ch. Engr., G. H. Pegram. 


YORK, NEB.—Bids are asked until Feb. 15 per lineal 
foot for all bridges to be built during the remainder of 
1897. J. D. White, County Clk. 


FULTON, ARK.—Congress is reported to have granted 
the Texarkana & Fort Smith R. R. Co. permission to 
build a bridge over the Red River above this place. W. A. 
Williams, Gen. Mgr., Secy. Treas. and Audr., Texarkana; 
W. S. Taylor, Pres., Philadelphia, Pa. 


GLENWOOD SPRINGS, COLO.—Theodore Rosenberg, 
County Engr., informs us that the following bids were 
received Jan. 9 for constructing a 235-ft. bridge at New 
Castle, as described in our issue of Dec. 31: 


Combi- 

van, Bi ep 
Andrews Bridge Co., Salt Lake City, . -$9, : 
Wrought Iron Bridge Co., Canton, 0........ 9,450 11,305 
M. J. Patterson, Denver, Colo.............- 8,990 9,890 
Farnsworth & Blodgett, Kansas City, Mo... .10,000 11,000 
Pueblo Bridge Co., Pueblo, Colo............ 8,950 10,500 
Mo. Valley Bri e Co., Leavenworth, Kan.. 9, 10,500 


Henry Morrell, Glenwood Springs, Colo.... 9,250 1 
Stewart & Hughes, Denver, Colo..........11,834 
Clinton Bridge poe ere, fh a 
King Bridge Co., Cleveland (superstructu’ 

*Youngstown (O.) Bridge Co..........---. 7,984 9,485 


*Accepted at $9,483. 

DENVER, COLO.—Bids are asked until Jan. 26 for the 
remoyal of the earth embankments and the construc- 
tion of masonry abutments, estals and retaining 
walls for the 14th St. viaduct. ere will be about 30,000 
cu. yds. of embankment and 3,000 cu. yds. of masonry. 
This bridge will cost, complete, about $200,000. E. 
Monash, Pres. Bd. Pub. Wks. 

RED CLIFF, COLO.—The legislature has been asked to 
grant Eagle county permission to build a $12,000 iron 
bridge over the Grand River at Dotsero. 








Jan. 15 to the Massillon Bridge Co., at $13,742 


ALBANY, N. Y.—A bill has been introduced in th 
a? copreoriating $500,000 to continue work ot 
e state capito uilding by day labor. |. G. Per 
State Arch., Albany. = E 


BUFFALO, N. Y.—A bill has been introduced in the 
legislature authorizing an appropriation of $375,000 {or 
completing the Fourth Regiment Armory in this city; $25,- 
000 of this amount is to be made availab|: 
and the remainder next year. 


FORT HAMILTON (L. I.), N. Y.—Bids are asked unti 
Feb. 12 for constructing three double sets ot 
uarters, including plumbing, etc. Lieut. T. R 
. M., Fort Hamilton. 


LOCKPORT, N. Y.—Plans are reported to have bee 
prepared for a 4-story brick apartment house at Locust 
and Genesee Sts.; estimated cost, $45,000. 


NEW YORK, N. Y.—J. Pierpont Morgan, Wall and 
Broad Sts., has offered to give $1,000,000 to the New York 
Lying-in Hospital for the construction of a new build- 
ing, plans for which have been prepared by Robt. H. 
Robertson, 160 Fifth Ave., New York. Pres., Wm. A. 
Duer, 115 Broadway.——The removal of the building 
the southwest corner of Broadway and Liberty st. will 
be begun in May, as on this side the Washington Life 
Insurance Co., 15 Cortlandt St., proposes to erect an 1 
story building to cost about $1,000,000. Arch., ©. L. W. 
Eidlitz, 160 Fifth Ave.——Geo. F. Pelham, 508 Fifth Ave 
is preparing plans for five 5-story apartment houses 0 
104th St. for Cummings & Ferguson; estimated cost, $'.- 
000 each. Mr. Pelham is also eens plans for a 6-stor) 
store and tenement house, at 312 E. Houston St, for 
Lowenfeld & Prager; estimated cost, $25,(}}).—Mc 
Kim, Mead & White, 150 Fifth Ave., are preparing pla2 
for ten 2-story stores on 8th Ave., for the Goelet estate 
estimated cost, $60,000.——Assemblyman Adler wil! intro- 
duce a bill in the legislature to provide for the construc 
tion of a building by New York city in the Essex Market 










































this year 


officers 


Adams 








Court, to be used as a courthouse and as a jail in place 
of the present Ludlow St. Jail. The building is to cost 
.——Plans have been filed by F. J. Schnugg, 1 E. 


$500, : 
94th St., for a 6-story apartment house at 117th St. ant 
Lenox Ave., to cost $220,000. Arch., Thos. Graham, 12% 
Madison Ave.; by John Petit, 93 Nassau St., for 4 1 
story building at William and Frankfort Sts., to = 
,000, Arch., J. M. Farnsworth, 93 Nassau %t-; by 
Abraham Cohen, 232 Henry St., for two 6-story buildings, 
to cost $50,000. Archs., Schneider & Herter, 48 Bible 
House; by F. H. Mela, 13 Astor Place, for a 11-etery 
building at 830 Broadway, Archs., Cleverdon & Pee 
13 Astor Place; and by Clark & Allen, 23d St. and Eas 
River, for a 6-story warehouse; Archs., Cogswell & — 
18 Vesey ag og de aoe D —_ oo 
20-story office building on ve., near 26th So‘. 
lans for which are being prepared by Harding & Goo, 
B53 Broadway, who are also said to be preparing P 
for a 16-story bui*¥iing at 117 to 122 Liberty St. 


NEW YORK, N. Y.—Bids are asked by the department 
of public charities, 66 Third Ave., until Feb. 3 for erecting 
the stone and brick addition to the boiler house; six 2-stor! 
brick and stone pavilion dormitories; a kitchen, and al- 
terations to two buildings on Blackwell’s Island. 
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Supplement—January 21, 1897. 


= 
gING, N. y.—A bill has been introduced in the 


sING *™\skine for an appropriation of $50,000 for com- 
jegislature buildings at the prison in this city. 


weit e 

pleting “USE v. Y¥.—rhe following bids were received 
syRAC alt education Jan. 9 for constructing the 
py the eee pullding; all bidders being from Syracuse; 
Adams a jason work, (2) for carpenter work and (3) 
1) deiDE Te annahan & Posthill, item 1, $11,224; John 
complete 1 “eo 000: Wm. Sherlock, 2, $7,993; Rafferty & 
purchill, $1) George Ruston & Co., 2, $7,456; George 
o Hara. 1)” <> 750° Chas. Urnbrecht, 2, $9,595; 'C. & L. 
Ma herwe ‘es S70; Timothy Hefferman, 2, $6,900; O’Brien 
verrick 220,488; Frank Scullen, 2, $7,240. 


CK, N. J.—Bids are asked until Feb, 6 
two buildings at Fort Hancock, and 
ig and piping the same, as stated in our 
ins. Capt. C. A. Devol, A. Q. M., Army 


Henry Shark is reported to 






have been 


ssi, big ntract by the board of education for con- 
awardee a library building in this city, at $100,397. 

; ROVE Cl PA.—Bids are asked until Jan. 25 for 
Oey a new school building, according to reports. W. 
«Young, Pres. Bd. Education. 

HARRISBURG PA.—The Capitol City Shoe Co., it is 
ae ‘will erect a large building soon for its business. 
"KNOXVILL . PA.—It is reported that the Catholics 
gill, during year, build a church on their property on 
Orchard St. 

LANCASTER PA.—Plans have been adopted for a new 


» for the Franklin and Marshall College. 


brary build 
library ot will be 106 ft. long, and is estimated to cost 


~ building 














o- 0, The building is the gift of Gen. J, Watts De 
Peyster, of Tivoli, N. Y. 

NEWVILLE, PA.—It is reported that Simon Snyder, 
Newville will erect a large warehouse. 


PHILADELPHIA, PA.—Hales & Ballinger, 102 South 
os St. have prepared plans for a 3-story residence on 
hidge Ave. for J. H. Dearnley. John Fritzinger has the 
ect for the work, which will cost $30,000.—Joseph 
Huston, Provident Bldg.; E. V. Seeler, Fourth and Chest- 
‘Ste. and Blynn Powell, Public Buildings, are pre- 
aring competitive plans and sketches for an office build- 
vat Broad and Chestnut Sts. for P. A. B. Widener 
ind William L. Elkins, 423 Chestnut St. The entire cost 
of this building will be $2,000,000. 





nut Sts., 


PITTSBURG, PA.—The board of education has decided 
erect two new school buildings. T. H. Keller, Chn. 
Com., and John MeKain may be addressed. 


WASHINGTON, PA.—It is reported that the school board 
has decided to erect a new school building to cost $50,000. 
rhe question of issuing bonds for this amount must be 
submitted to a vote of the citizens. 


WASHINGTON, D. C.—Senator Wm. M. Stewart, Wash- 
gtor Henry Ives Cobb, Arch., 100 Washington Sc., 
Chicago. IIL, and others, are reported to be interested in 
r reconstructing a residence in this city into 
vartment house, at a cost of about, $300,000.-—Stulz 
Pease, 1425 New York Ave., N. W., have prepared 
for a synagogue for the Washington Hebrew Con- 
ion; estimated cost, $60,000. The House committee 
n public buildings and grounds has reported favorably 
» bills authorizing the erection of buildings at the fol- 











> jowing places, action having been taken by the committee 
F at various meetings: 


Talladega, to cost $20,000. 
Santa Rosa, $40,000; Woodlands, 


Alabama 
California 


$50,000; 


» Alameda, $1),000; Stockton, increasing limit by $175,000. 


Connecticut—Waterbury, $125,000; Bridgeport, enlarging 
building, $100,000. 

Georgia—Brunswick, $150,000. 

Iilincis- Pekin, $100,000; Freeport, $100,000. 





lowa—Clinton, $100,000. 
Kentucky Hopkinsville, $50,000; Paris, $50,000; Bowl- 
g Green, $75,000; Lebanon, $50,000, 
\lassachusetts—Malden, $75,000; Lawrence, $100,000, 
Michigan Owosso, $65,000; Menominee, $50,000. 
Minnesota—Fergus Falls, $175,000; St. Cloud, $75,000. 
Missouri—Fulton, $25,000. 
| Nebraska—York, $100,000; Norfolk, for site, $10,000; 
» Hastings, for site. $10,000. 
Montana—Butte, $300,000. 
Nevada—Keno, $50,000, 


New Jersey—New Brunswick, $125,000. 
New York—Brooklyn, extension to present building, in- 


> definite appropriation. 


North Carolina—Winston-Salem, $75,000. 
Ohio—Canton, addition to present building, $10,000; 
Cleveland, $2,500,000, 

Pennsylvania—Washington, $75,000; Bradford, $60,000; 


E Lebanon, $100,000. 


a 


South Dakota—Deadwood, $200,000. 
Utah—Salt Lake City, $500,000. 
Virginia—Norfolk, $100,000; Portsmouth, $100,000. 


Washington—Tacoma, 00,000. 
F100 000: Eau Claire, $150,000; 


Wisconsin—Janesville, 
Wausau, $50,000. 
is given $100,000 additional, 


The Norfolk publie buildin 


| while the Newport, Ky., building appropriation is increased 


$45,000. A new custom house is recommended for New 


York city. 


RICHMOND, VA.—It is reported that Edward H. Allen, 
of Washington, D. C., proposes to erect a $150,000 opera 


a house in this city. 
| RICHMOND, VA.—The Union Theological Seminary, it is 






d, will soon issue $75,000 in bonds for additional 
Archs., C. H,. Read, Jr., 10 North 9th St.; Rev. 
Rot . Kerr may be addressed. 

FAIRMONT, W. VA.—Plans have been prepared for a 
new county court house in this place. The removal of 
the present structure is said to have been begun. 


RALEIGH, N. C.—The Capital Club has decided to build 
a club house to cost $25,000. Dr. James McKee, Pres.; 
A. B. Andrews, Vice-Pres. 


McDONOUGH, GA.—Bids were asked until Feb. 23 for 


| constructing a new county court house in this place. 


me Archs 






Golucke & Stewart, 24% Whitehall St., Atlanta, 
Ga.; T. H. Stewart, Chn. Bd. 

_ SYLVANIA, GA.—A fire at this place Jan. 9 is reported 
‘o have destroyed buildings waheed at $50,000. The court 
house was destroyed, and will probably be rebuilt at once. 
KNOX \LLE, TENN.—M. Nicholson writes us that this 
‘ity has obtained permission from the legislature to 
anes *50,000 in bonds for a market house and a school 
uilding. Archs., Baumann Bros., 612% Gay St., Knox- 
ville; 8. G. Heiskel, Mayor. 


is LEVELAND, O.—S. R. Badgley, 1082 Arcade Bidg.. 
. ported to have prepared plans for a new building and 
dia remodeling the old structure for the First Metho- 
ist Episcopal Church. 
fuEVELAND, O.—Bids were asked until Feb. 2 for 
steam, oS the materials and constructing a duplicate 
Islan’ 5, Signal apparatus and house at the Galloo 
a co Lent station, Lake Ontario, N. ¥. Lt.-Col. Jared 
* Smith, U. 8, Engr., Cleveland. 







ENGINEERING NEWS. 


SPRINGFIELD, 0.—The will of John Snyder, recently 
deceased, gives $100,000 to this city for the purpose of 
enlarging the city hospital. 

INDIANAPOLIS, IND. — Bids are asked by the city 
treasurer until Jan. 25 for the purchase of $180,000 of 
school bonds, according to reports. 


CHICAGO, ILL.—Dankmar Adler, 27 Auditorium Bldg., 
has prepared plans for two warehouses on the west side 
for the Chicago Dock Co. The buildings will be 100 x 80 
ft., and 100 x 50 ft., and the two are estimated to cost 
$100,u00.—The following bids are reported to have been 
received Jan. 9 by W. B. Wickersham, Secy. Bd. Trustees, 
for a steam heating apparatus for the public library in 
Dearborn Park: 


Samuel I. Pope Co., 207 Medina Temple Bidg...... $9,375 


re. DO GON cas cece eciseuseese 0,200 
L. H. Prentice Co., 208-205 Van Brunt St........ 11,392 
D. M. Quay Co., 1140 Monadnock Block............ 11,381 


Thomas & Smith, 61 North Canal St. (accepted).... 8,840 

CHICAGO, ILL.—Bids are asked until Jan. 29 for a 
complete steam heating apparatus for the city repair 
shop an Ashland Ave. Jooseph Downey, Com. Pub. Wks. 


LEWISTOWN, ILL.—We are informed that Bartlett & 
Kling, Hamilton, Ill., and Niagara Hotel, Chicago, LIl., 
have been awarded the contract for constructing the new 
county court house at $38,650; Portland stone to be 
used. Archs., Bell & Kent, Council Bluffs, Ia.; H. V. V. 
Clute, Chan. Com. 


LITCHFIELD, ILL.—A 500,000-bushel elevator is to 
be erected by J. B. M. Kehlor. Archs., C. H. Spillman, 
Edwardsville, Ill. 


MILWAUKEE, WIS.—Walter W. Pollock, Secy. Execu- 
tive Com. Wisconsin Semi-Centennial Expositien, Uni- 
versity Bldg., writes us that A. C. Clas, Arch., estimates 
that the improvements necessary upon the lake front, to- 
gether with the construction of the proposed hanging 
gardens will be about $300,000. The building, on the roof 
of which the gardens will be, is to be segmental in plan 
and 1,200 ft. long, as noted in our issue last week. War- 
ren H. Manning, Landscape Arch., Boston; James H. 
Stout, Dir.-Gen., Menomonie, Wis. 

KANSAS CITY, MO.—Local papers state that it has been 
decided to erect a union station in this city. The struc- 
ture will have a frontage of about 600 ft., and is estimated 
to cost about $800,000. . P. Taussig, Ch. Engr. St. 
Terminal R. R. Association, 1102 Union Trust Bldg., St. 
Louis, may be addressed. 

WESTPORT, MO.—The council will probably soon ask 
for bjds for constructing a 2-story stone city hall, 100 x 
5O ft. 

CENTRAL CITY, COLO.—The construction of a new 
county court house will be begun soon, according to re- 
ports; estimated cost $32,350. Archs., Baerresen Bros. 
& Co,, 506 Mack Block, Denver. 


COLORADO SPRINGS, COLO.—The school board of this 
city has voted to submit to the voters the question of is- 
suing $50,000 in bonds for a new school building. 

DENVER, COLO.—Bids will probably soon be asked by 
Wm. Martin Aiken, Supervising Arch., Washington, D. C., 
for erecting a new mint building on Colfax Ave. 


GILLETT, COLO.—The school district including Gillett, 
Victor, and Anaconda is reported to have voted to issue 
$50,000 in bonds for new school buildings. 

GALVESTON, TEX.—The government has purchased a 
site for fortifications in the outskirts of the city. It em- 
braces 16 city blocks and cost $35,000. The site fronts on 
the Gulf. Quarters for officers, barracks, etc., costing from 
$150,000 to $200,000 will be erected thereon. Maj. A. M. 
Miller, U. S. Engr., Galveston, may be addressed. 

SPOKANE, WASH.—Bids are asked until Feb. 13 for 
constructing the first group of buildings for the army post 
of 44 buildings in this city. It is said that $1,000,000 is 
provided for this work, of which $100,000 is now available, 
as stated in our issue of last week. Capt. W. H. Miller, Q. 
M., U. S. A., Spokane. 

LOS ANGELES, CAL.—Bids are asked until Feb. 2 for 
extending the U. S. court house and post office building, as 
stated in our advertising columns. Wm. Martin Aiken, 
Supervising Arch., Washington, D. C. 

SALINAS, CAL.—The question of erecting a new school 
building to cost $30,000 is under discussion, according to 
reports. 

SAN FRANCISCO, CAL.—Plans are being prepared for a 
3-story building for King Solomon’s Masonic Lodge; esti- 
mated cost, $25,000. A. M. Blade, A. H. Kayton and W. C. 
Wise may be addressed. 

MONTREAL, QUE.—A fire in this city, Jan. 13, is re- 
ported to have destroyed a large warehouse owned by 
Crathern & Caverhill. The stock in the warehouse was 
valued at $300,000; insurance, $100,000. 

PUEBLA, MEX.—J. Edward Campbell, of the office of the 
chief engineer of the Interoceanic Ry. Co., Mexico City, 
states that the designs have been completed for the depot of 
the Interoceanic Ry. at Puebla. It will cost about $20,000 
and be built of brick and stone. 


WATER-WORKS. 


BOSTON, MASS.—Bids are asked until Feb. 2 for fur- 
nishing 12 36-in. water valves. William N. Davenport, 
Secy., 3 Mount Vernon St.—Bids are asked until Jan. na 
for furnishing 8 stop-cocks, 36 to 12-in. John R. Murphy, 
Water Comr., City Hall. : 

METHUEN, MASS.—J. Alfred Welch, Supt., writes us 
that after the town meeting in March several firms will be 
invited to submit bids for furnishing pipe, etc., for pro- 
posed extensions; about three miles of pipe will probably 
be purchased. 

NORTH ADAMS, MASS.—The Notch dam has been com- 
pleted by D. Cuozzo, 150 Nassau St., New York; the work 
was begun by day labor in July, 1895, and has cost about 
$90,000. The contract for completing the work was awarded 
to Mr. Cuozzo in June, 1896, at $22,999. 

WESTFIELD, MASS.—The water commissioners are re- 
ported as to recommend an expenditure of about $100,000 
this year on the Munn’s brook water system. 


WINCHESTER, MASS.—W. T. Dotten, Supt., writes us 
that at the annual town meeting in March an appropria- 
tion will be made for water-works; nothing will be done 
in regard to extensions, etc., until after that date. 


WORCESTER, MASS.—A local paper states that the 
city engineer will soon present a communication to the 
council recommending important changes in the water 
system; the estimates are not yet completed. F. A. Yc- 
Clure, Cy. Engr. 

ANSONIA, CONN.—J. A. Fisk, Secy. Fountain Water 
Co., writes us that materials have been purchased and the 
proposed extensions will probably be made by the com- 
pany by day labor; it is not expected to = mains within 
- village of Seymour. D. C. Sanford, Engr., New 

aven. 
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BRANFORD, CONN.—We are 
ford Electric Co. will probably 
for a charter for water-works. 

MIDDLETOWN, CONN.—Henry W. Ayres is said to 
have been engaged to supervise the construction of the 
proposed reservoir for this city. 

NEW BRITAIN, CONN.—Bids are asked until Jan. 25 
for constructing a waterway about 3,600 ft. in length at 
Panther swamp; work will require about 8,000 cu. yds, 
excavation for open ditch and the laying of 1,000 ft. of 24- 
in. cast-iron pipe to be furnished by the commissioners. 
Thos. S. Hall, Chn. Comrs. 

NEW HAVEN, CONN.—A press report states that the 
New Haven Water Co. will ask the legislature for permis- 
sion to increase its capital stock from $2,000,000 to $5,000. - 
000 for a filter plant and other improvements. 

NORWICH, CONN.—R. S. Bartlett, Supt., writes us 
that the estimates are not yet prepared for work to be 
done in 1897; it is said that about 250 tons of 4 to #-in. 
pipe will be needed. 

COLLEGE POINT, N. Y.—The village trustees are again 
agitating the question of a stand-pipe. 

HIGHLAND, N. Y¥.—The Highland Water-Works Co. is 
said to be offering $4,500 in bonds for sale. 

LOCKPORT, N. Y¥.—The special committee on water sup- 
ply is expected to submit a report soon; several proposed 
sources have been examined; it is possible a contract will 
be made with the Cook Well Co., of St. Louis, to sink one 
or more wells. J. M. Woodward, Chn. Bd.; Charles Peter- 
son, Mayor. 

MALONE, N. Y.—Geo. Sabin, Supt., writes us that the 
only extensions proposed is the replacing of certain ce 
ment pipe with cast-iron pipe; nothing definite decided. 

NEW YORK, N. Y.—Bids are asked until Jan. 27 for 
furnishing cast-iron water pipe and special castings, three 
contracts, and for laying water mains in about 1S streets. 
C. H. T. Collis, Comr. Pub. Wks.——Bonds to the amount 
of $250,000 have been authorized for the improvement 
and protection of the Croton water shed and $420,000 has 
been authorized for laying water mains. 

NORTH TONAWANDA, N, Y.—Bids are asked until Feb. 
8 for furnishing and erecting a 6,000,000-gallon pumping 
engine, as stated in our advertising columns. S. C. Wood- 
ruff, Supt.; T. W. Barrally, Engr. 

ROUND LAKE, N. Y.—The larger of the pump and 
boiler houses connected with the water system of Round 
Lake was burned last week. It is said that the machinery 
was worth $600. ; 

TUPPER LAKE, N. Y.—The Tupper Lake Water Co. 
has been organized and it is reported that the company 
will correspond with Prof. David M. Greene, of Troy, in 


informed that the 
petition the 


Hran- 
legislature 


regard to a water supply. Pres., E. G. Reynolds; Seey., 
c. L. King. 
BEACH HAVEN, N. J. — William L. Butler, Mayor 


writes us that it is not expected that any new work will 
be undertaken this season, as reported. 

LODI, N. J.—The Lodi Water Co. has been incorporated 
with a capital stock of $50,000, by D. J. McGrath, Geo. C. 
Mercer, Robert H. Holmes, of Lodi; Chas. Blum, of New 
York, and others. 


PERTH AMBOY, N. J.—Bids are asked until Feb. 8 for 
constructing and erecting one 4,000,000-gallon pumping 
engine, with foundation. Geo. W. Eggers, Supt. 

BEAVER FALLS, PA.—Dr. S. S. Kring and C. P. Wal- 
lace, of this city, and W. H. Parington and others, of Col- 
lege Hill, have incorporated the College Hill Water Co. 
with a capital stock of $20,000. 

BRADFORD, PA.—S. D. Heffner, Supt., writes us that 
bids will probably be received in March for 22.7% ft. of 
6-in. and 2,214) ft. of 4-in. pipe, 48 hydrants and 57 gates. 


FRACKVILLE, PA.—F. S. Haupt, Gen. Mgr., writes us 


that there will be some extensions this year, but the plans 
are not completed. 
FRANKLIN, PA.—About two miles of 10 and 12-in. 


pipe and a new pump may be purchased in the spring, but 
John L. Hanna, Jr., Supt., writes us that the plans for 
extensions are not yet completed. 

HASTINGS, PA.—It is reported that the borough pro- 
poses to purchase the works and spend $7,(¥4) in laying 
a new 8-in. main and enlarging the reservoir. 

HONESDALE, PA.—R. M. Stocker, Supt., writes us that 
about a mile of 10-in. pipe may be laid next fall, but that 
nothing definite will be decided until the directors meet in 
May; have gravity works and use but few meters. 

JUNIATA (P. O., Kipple), PA.—The contract for laying 
the S-in. main and for constructing a dam and spillway 
has been awarded to Malone Bros., of Hollidaysburg. §8. 
C. Corson, Engr., Altoona, Pa. 

PHILADELPHIA, PA.—Chas. F. Warwick, Mayor, has 
approved an ordinance authorizing the laying of water 
mains in about 25 streets. 

PHILIPSBURG, PA.—The Citizens’ Water Co. was in- 
corporated Jan. 19 with a capital stock of $50,000, with 
$5,000 paid in; Treas., Jno. G. Sherwood, Scranton, Pa. 

PITTSBURG, PA.—Bids are asked until Jan. 22 for fur- 
nishing one 12-in. automatic regulating valve and one 
8-in. reducing valve. E. M. Bigelow, Dir. Dept. Pub. Wks. 

WEST CHESTER, PA.—The council decided Jan. 14 to 
purchase property to cost $6,000 for a better water supply. 

BALTIMORE, MD.—Local papers state that Dr. Mc- 
Shane, Health Comr., will recommend the establishment 
of a filtration plant and also that Lake Roland and other 
reservoirs be dredged and cleaned. 

WESTMINSTER, MD.—Information is wanted in regard 
to cast-iron pipe. A. H. Huleer, Secy., writes us that the 
water company does not contemplate laying over 600 or 
{*) ft. of 4-in. cast-iron pipe, with two or three hydrants, 
the coming seasen. 

LANGDON, D. C.—A better water supply is said to be 
much needed at this place. 

POCAHONTAS, VA.—There is talk of issuing bonds for 
water-works. 

MARTINSBURG, W. VA.—J. M. Shaffer, Supt., writes 
us that there is talk of adding another set of pumps this 
spring, of 2,500,000 gallons capacity. 


CHARLOTTE, N. C.—The Charlotte ‘“‘News"”’ states that 
$2%),000 in 30-year 5% water and sewer bonds have been 
sold to a New York broker at 105. 


NORTH WILKESBORO, N. C.—J. R. Coffey, Mayor, 
writes us that no plans have yet been prepared for works; 
the question is being discussed and it is believed some- 
thing will be done next year. 


ATLANTA, GA.—At the meeting of the water board Jan. 
9 a special committee recommended an appropriation of 
$100,000 for new pipe and $12,000 for laying the same. 
Col. Park Woodward, Supt.; Cephas M. Brown, Secy.; 
Judge George Hillyer, Pres. Comrs. 


‘ 
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COLUMBUS, GA.—H. H. Epping, Pres. Columbus 
Water-Works Co., writes us that a new 20 « 120-ft. stand- 
pipe is being erected in the annexed part of the city; mat- 
ter of extensions has not yet been acc.ded, 

FITZGERALD, GA.—The council is said to be consid- 
ering the construction of water-works at an early date. 


MOBILE, ALA.—A break in the 36-in. main of the Bien- 
ville Water Co, Jan, 8 caused the water supply to be shut 
off for two days, 

PORT GIBSON, MISS.—Bids are asked until Feb. 15 for 
constructing works, including artesian well and stand- 
pipe. Thos. M, Rea, Cy. Clk. 

WEST POINT, MISS.—Walter G. Kirkpatrick, of Nash- 
ville, Tenn., has been engaged to prepare plans and spec- 
ifications and to superintend the construction of water- 
works, for which $20,000 in bonds was recently voted; it 
is expected that specifications will be ready for bidders by 
Feb. 15. C. W. Gibson, Chn, Com. 

ATHENS, TENN.—W. C. Hornsby writes us that the 
Athens Water Co., recently incorporated, is a reorganiza- 
tion of the present company. 

MADISONVILLE, KY.—The city council is said to be 
taking steps to organize @ company to construct water- 
works. 

CLEVELAND, O.—Bids are asked until Feb. 6 for fur- 
nishing and delivering about 3,000 stop-cock boxes; also 
461 water-gate valves, and hydrants, during the year 
1897. D. E. Wright, Dir. Pub. Wks.——A resolution 
has been introduced in the city council authorizing the 
director of public works to remove the boilers from the 
north boiler house of the Division St. station, said to be 
20 years old, and to advertise for bids for five new boilers. 

COSHOCTON, O.—D. A. Raiff, Supt., writes us that 
certain improvements will probably be made next sum- 
mer, but just what cannot now be told; a new pumping 
engine may be purchased. 

SANDUSKY, O.—This city proposes to improve the 
quality of the water supply either by extending the in- 
take pipe about three miles into the lake or by filtra- 
tion; nothing definite decided. C. A. Judson, Supt. 

MOUNT GILEAD, O.—It is reported that this town 
will probably build works in the spring. 

SULLIVAN, IND.—Jos. W. Joplin, Supt., writes us 
that there will be an extension of 6 and 4-in, cast-iron 
pipe in the spring, but to what extent has not been 
decided, 

WHITING, IND.—Geo. H. Storey, of Laporte, Ind., has 
petitioned for a 25-year franchise for water-works in this 
town; water supply to be pumped from Lake Michigan; 
town to pay $90 each a year for 50 hydrants and to have 
the option to purchase after 15 years. 

CENTERVILLE, MICH.—A special election has been 
ordered to vote on an issue of bonds to purchase the 
works. 


ESCANABA, MICH.—A press report states that this 
city will ask the legislature for authority to issue $125,000 
in bonds to purchase the water-works, 

MENOMINEE, MICH.—This city is contemplating ex- 
tending the intake pipe several miles further out into 
Green Bay; question not definitely settled yet. A, Hass, Cy. 
Engr. 

OMER, MICH.—This place will have works in the spring, 
according to reports. 


AURORA, ILL.—The board of public works is re- 
ported to have decided in favor of an E. P. Allis pump- 
ing engine, to cost $20,000. 

UPPER ALTON, ILL.—At a recent meeting of the 
town council the construction of water-works was dis- 
cussed and a communication from George C, Morgan, of 
Chicago, who has the franchise, was read. It is said that 
the plant will be built at once if $12,000 is advanced. 
BELLEVILLE, ILL. — Henry Leschen, of St. Louis, 
Pres. Belleville Deep Well Water Co., is quoted as stating 
that the company will take steps at once to construct 
works and will have $15,000 invested by April 12. 

GROSSDALE, ILL.—The village trustees have voted to 
appropriate $8,100 for the erection of water-works, in- 
cluding pump house, machinery, wells and stand-pipe. 
William Buhs, Pres.; John A. Hahn, Village Clerk. 

MENDON, ILL.--This village is arranging to lay addi- 
tional mains to cost about $1,000. 8S. H. Bradley, Village 
Clk. 

MOMENCE, ILL.—The bids recently received for fur- 
nishing and laying 37,363 ft. of water mains, with valves 
and hydrants, as advertised in Engineering News, are 
published under Contract Prices; contract was to be 
awarded Jan. 18. Chas, B. Astle, Cy. Clk. 


QUINCY, ILL.—Estimates are now being obtained, ac- 
cording to reports, for 300 tons of 16 to 6-in. pipe. D. R. 
Quinn, Supt. ; 

CORRECTIONVILLE, IA.—L. P, Adams, Mayor, writes 
us that it is not probable that contracts for water-works 
or electric lights will be awarded before March; no plans 
yet prepared. 

KEOSAUQUA, IA.—It is expected that the construction 
of works will be commenced about Feb. 1, or as soon as 
money can be obtained trom bond sale. W. A. Duckworth 
can give information. J. P. Starr, Cy. Clk. 

OTTUMWA, IA.—A local paper states that the water- 
works will probably be sold, improved and extended. 

SIDNEY, IA.—W. W. Morgan writes us that $10,000 in 
bonds have been voted for works, for which plans and 
specifications have been prepared; nothing further done. 

FOX LAKE, WIS.-—It is reported that an election will 
be held to vote on the question of water-works. 

WAUPACA, WIS.—It is stated that Baldwin & Hanson 
will put in water-works in the spring. 

BENSON, MINN.—O. J, Olsen, Pres, Council, writes us 
that works will not be constructed probably for several 
years; nearest supply is a river one mile from the vil- 
lage; have five tanks of 300 bbls. capacity each filled from 
driven wells. 

DELAVAN, 
agitated. 


DULUTH, MINN.—Bids are asked until Jan. 29 for fur- 
nishing and delivering 6 to 10-in. and also 16 to 42-in. 
water gates, as stated in our advertising columns, M. J. 
Davis, Pres.; R, Murchison, Clk, Bd. Pub. Wks. 

FRANKLIN, MINN.—This town has again voted in 
favor of water-works. Nearly two years ago $4,000 in 
bonds was voted for works and plans prepared, but the 
plant was not constructed. Peter E. Wicken, Recdr. 

GLENCOE, MINN.—Bids are asked until Jan. 26 for con- 
structing works, acccording to reports. Fairbanks, Morse 
& Co., of St. Paul, prepared the plans, as noted last week. 
T. M. Paine, Village Pres. 

ZUMBROTA, MINN.—It is repoorted that Chas. F. 
Loweth, of St. Paul, has prepared plans for sinking 
an artesian well and putting in a gasoline engine at 
the water-works, 





MINN.—The question of works is being 
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HASTINGS, NEB.—G. J. Evans, Mayor, writes us as fol- 
lows in regard to the proposed extensions,for which $8,000 
in bonds are now offered for sale: It is proposed to re- 
construct the pumping plant. The Cook well system has 
been in use for ten years and we find it too expensive and 
some other method of raising water 125 ft. will be adopted 
possibly the Pohle air lift. No engineer had been engaged 
Jan. 11. Water level 125 ft.; supply inexhaustible; wells 
from 160 to 300 ft. deep. E. A. Francis, Cy. Clk. 

TRIPP, 8. DAK.—James Hassett, Chn. Town Board, 
writes us that the water question has been solved for the 
present; the town artesian well stopped flowing over a 
year ago, but after working at it a month a flow of water 
oe than the original flow has been obtained at a depth 
of 818 ft. 


BOZEMAN, MONT.—The city council is reported to have 
decided in favor of an election to vote on bonding the 
city for $200,000, of which $180,500 will be to purchase 
the plant and the remainder for extensions of the mains, 

CARTHAGE, MO.—A press report states that the fran- 
chise of the water company will soon expire, and that 
the city council is discussing the advisability of build- 
ing or purchasing works. 

HOLDEN, MO.—The city council is reported to have no- 
tified the Holden Water Co, that it will refuse to pay 
rental unless the water supply is improved. 


ST. LOUIS, MO.—Bids are asked by the board of public 
improvements until Feb. 5 for furnishing and erecting two 
3U0-in. suction valves, two 30-in. delivery valves, four 36- 
in. suction valves and two 3t-in. delivery valves. 

WESTPORT, MO.—The $75,000 in bonds voted last June 
for the construction of water-works have been sold and 
steps will be taken at once, according to reports, to se- 
cure plans and award contracts. H. B. Abercrombie, Cy. 
Engr., has been appointed water commissioner. 


DENISON, TEX.—The council has appropriated $1,000 
to continue investigations for a new water supply; several 
holes have been bored in the bottoms of Red River. R. L. 
McWillie, Cy. Engr. 

DENTON, TEX.—A 60,000-gallon water tank at the oil 
mill burst Jan. 6, according to a press report. 

EL PASO, TEX.—Adjutant F. D. Evans, of Fort Bliss, 
writes us that the city of El Paso bored 1,800 ft. for ar- 
tesian water, but could not find any; there is a movement 
on foot to get the government to use this machinery and 
bore on its reservation, but it will probably come to 
nothing; an act of Congress will probably be necessary. 

RANGER, TEX.—J. S. Thatcher, of Dallas, Tex., has 
made surveys and plans for gravity works at this place, 
consisting of a reservoir, with dam 555 ft. in length and 
31. ft. in height of earth faced with rock; about 4,500 ft. 
of 8-in. cast-iron pipe and 5 fire hydrants; estimated cost 
$8,000; population 750. W. C. Moore, Secy. Bd. 

RUNGE, TEX.—A local company is being organized to 
construct works; it is thought that there will be no diffi- 
culty in securing the necessary capital. 

WACO, TEX.—We are informed that the contracts for 
the work noted in our issue of Dec. 31 have been awarded 
by the Bell Water Co. Henry RK, Worthington is to de- 
liver the pump next month. 


ANACONDA, COLO.—The mayor writes us that nothing 
has been done in regard to water-works for this town. 


RED MOUNTAIN, COLO.—We are informed that some 
hydrants and 2 and 4-in. valves are wanted for the pro- 
posed works; construction will begin about June 15 by the 
town board; supply from a spring; population 200. J. G. 
Kipp, Engr.; H. W. Hope, Mayor; G. B. Thomas, Town 
Clik. The plant will cost about $2,000. 

SPOKANE, WASH.—The city engineer has been directed 
to prepare plans for a new reservoir. 

OCEANSIDE, CAL.—The trustees have appropriated $600 
for the employment of an engineer to investigate the most 
available source of water supply for the city. 


SONOMA, CAL.—We are informed that there is much 
opposition to the proposed constructiou of works and that 
the proposition will probably be defeated if put to a vote. 

STOCKTON, CAL.—The superintendent writes us that 
a new steel trestle and tank will probably be erected, but 
that the directors of the Stockton Water Co. have not yet 
decided on definite plans. 

SUISUN, CAL.—The $42,000 in bonds voted nearly a year 
ago for water-works have been sold and it is stated that 
the contracts for construction has been awarded to the 
San Francisco Bridge Co. at $32,034; construction will 
be commenced at once. 

FLAGSTAFF, ARIZ.—J. W. Francis writes us that it is 
proposed to construct water-works, consisting of about 
16 miles of piping; bill authorizing an issue of $65,000 in 
bonds for this purpose has passed the house at Wash- 
ington and it is expected will pass the Senate at an early 
date, after which the bonds will be offered for sale. R. 
B. Burns, Engr., Williams Ariz.; F. W. Smith, Town Clk. 


JEROME, ARIZ.—It is reported that the question of a 
new water supply is being agitated. 

COLD CREEK, NEV.—The Reno ‘Journal’ states that 
this place will soon have water-works with an ample sup- 
ply for fire protection and domestic use. 


SHERBROOKE, QUE.—The council is reported as con- 
sidering the rates of the Sherbrooke Gas & Water Co. ex- 
cessive and there is talk of a municipal water plant. 


IRRIGATION. 


ORD, NEB.—It is reported that the Ord irrigation dis- 
trict is making arrangements to sell $50,000 of bonds for 
continuing the construction of an irrigation ditch. 


PAXTON, NEB.—Bids are asked until Jan. 30 for the 
purchase of $27,000 of irrigation bonds. Elmer P. Mason, 
Secy. Irrigation District; Albert Muldoon, Attorney. 

BOULDER, COLO.—W. W. Gould, of Boulder, has com- 
pleted surveys for a government irrigation ditch 40 miles 
long in the Crow Indian Reservation, Mont. 


CHEYENNE, WYO.—Press reports stated that Capt. 
Hiram M. Crittenden, U. S. Engr., Denver, Colo., is 
making arrangements to begin the surveys for storage res- 
ervoirs in the Big Horn Basin of Northern Wyoming. 


CARSON, NEV.—Arrangements are reported as being 
made by Geo. T. Laury, Representative F. G. Newlands 
and Gov. Reinhold Sadler, of Carson, for the construc- 
tion of about 15 reservoirs on the Carson River, for the 
Alpme Land & Reservoir Co. 


NEW COMPANIES.—Young Creek Reservoir Co., Delta, 
Colo.; W. T. Colvin, J. R. McGruder, F. C. Castle, O. C. 
— H. L. States. 1 

uquerque Irrigation Co., Albuquerque, N. Mex.; $100,- 
000; M. W. Flournoy, Joseph E. Saint, Ww. P. laotreine, 
A. B. McMillen, John M. Moore, Albuquerque. 

Mountain Lake Reservoir & Irrigation Co., Roswell, N. 
Mex.; $2,000,000; H. A. Thomas, Parker Earle, G. A 
Richardson, L. M. Long, S. W. Holt. 


Vol. XXXVII. x 


SEWERAGE. 


MERIDEN, CONN.—Bids are asked unt! Jan » 
furnishing 600 ft. 10-in. sewer pipe; 15,\:« a: 
pipe; 40 6-in. Y’s, introduced into 10-in. ; on 4 
Y’s, introduced into 8-in. pipe; 110,000 p» 
cast-iron pipe; 325 manhole steps; 430 Ibs end 
ment and 35,000 Ibs. iron castings. 1! . wn 
opened in the presence of the bidders Fel). ie ae 
E. B. Moss, Clk. Sewer Com. and Cy. En; = 

BUFFALO, N. Y.—Bids are asked un: : 
constructing 18 to 12-in. pipe sewers in : reeta 
G. Parsons, Secy. Bd. Pub. Wks. “ms R 


DELHI, N. Y.—Survey, plans and esti. © heir 
made for a sewerage system for this place ©. 5 Hl g 
Pres, Bd. Sewer Comrs.; John W. Burke, E 15 Br 
way, New York. 

NEW YORK, N. Y.—Bids are asked by | 
Comr. St. Improvements, 2622 Third Ave. . 
for constructing sewers and branches in cic eins eat 
by the commissioner of public works, 150 \ ‘oo 
til Jan. 27 for constructing sewers in seven ets. 

MOUNT VERNON, N. Y.—The question wage 
posal is again being agitated, according to | suai “al 
is said that about a year ago estimates w: 4 
plant which would cost about $200,000. s 
recently visited Brockton, Mass., to insp« 
there, as reported in our issue of last week 
Cy. Engr. 

WOODBURY, N. J.—B. W. Andrews, ©} eng 
writes us that plans and specifications ha t 
pleted for a sewer system, but owing to d 
council had decided not to hurry the matter. Someh., 
may be done later in the year. 5 

DUQUESNE, PA.—We are informed that 3 bor 
will soon vote on the question of an increas: indebted 
ness of $65,000; $25,000 of which is for sey and the 
remainder for streets. S. A. Taylor, Engr. 72) White 
Ave., Wilkinsburg, Pa. 

MEDIA, PA.—It is stated that Wm. Easby, 
plans and specifications for a sewer system 
completed for presentation to the council 
Henry Howard, Chn. Sewer Com. 

SCRANTON, PA.—The city engineer is pre; 
for a new sewer district in the portion of th: 
by Railroad Ave, Sassafras and Division Sts. J 
lips, Cy. Engr. 

SHARPSBURG, PA.—Bids are asked until Jan. 
constructing about 600 ft. of 36-in. brick and <.500 f 
of pipe sewers. E. C. Hulbert, Borough Engr., 1035 
North Canal St., Sharpsburg; Geo. D. MeMoran. Pres 
Council. ; i 

YORK, PA.--The York Sewerage Co. has app 
council for a franchise to construct and oper: 





ing plans 
y bounded 
P. Pi 


30 for 


ied to the 





a sewer 
system. The franchise says that after 30 years the city 
shall have the right to purchase the plant. The mayor has 
recommended the granting of the franchise under certaj 


conditions. 


SHREVEPORT, LA.—At a meeting of the citizens and 
the council a resolution was adopted looking towards th: 
construction of a surface drainage system and of covered 
culverts. Mayor R. N. McKellar and Arthur S. Toombs 
may be addressed. 

CLEVELAND, 0O.—The director of public works has beey 
directed to advertise for bids for constructing a main 
sewer in Walworth St., between Gordon Ave. and Junctioy 


St. D. E. Wright, Dir. ‘ 
HAMILTON, O.—Engineer Pearson is reported by the 
local papers to have prepared plans for a trunk sewer 


through Crawfords Run, to cost $50,000. L. A. 
Cy. Engr. 

SANDUSKY, 0.—The following bids were received Jan. 
9 by A. W. Miller, Cy. Clk., for constructing a sewer i: 
Monroe St., all the bidders being from Sandusky, except 
the last named: M. J. Callan, .925; Reuter & Scheiber, 
$7,561; Frank Henry, $7,606; Michael McKean, $7,{38: A. 
G. O’Donnell, $8,008; and John Duffy, Canton, 0., $9,185. 

TOLEDO, O.—The council will probably soon ask for 
bids for constructing 1,800 ft. of 60-in. brick sewer; 
estimated cost, $25,000. L. P. Harris, Cy. Clk. 

INDIANAPOLIS, IND.—The construction of a trunk 
sewer in Pogue’s Run to cost about $600,000 is again being 
considered. B. J. T. Jeup, Cy. Engr. 

ANN ARBOR, MICH.—The council is considering the 
question of constructing a sewer in the Ann St. sewer 
district. Geo. F. Key, Cy. Engr. 
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BLOOMINGTON, ILL.—A. H. Bell and J. G. Melluash 
Engrs., have furnished estimates for sewers in Sugar 
Creek Valley and that portion of the city north of Di- 
vision St., to cost about $15,000, a portion of which it is 
proposed the state pay as it will be used by the town of 


Normal, where are located a number of large state insti- 
tutions. W. P. Butler, Cy. Engr. 

KANSAS CITY, MO.—The city engineer will soon ask 
for bids for constructing in sewer district No. 15) about 
2,175 ft. of 36 to 26-in. brick and 12,000 ft. of 24 to 8-in. 
pipe sewers; 57 manholes and 37 catchbasins. H. A. 
Wise, Cy. Engr. 

ST. LOUIS, MO.—The James Black Construction Co. 
has been awarded the contract for repairing the break 
in the Mill Creek sewer at $16,675. The Abbot-Gamble 
Contracting Co., 620 Chestnut St., St. Louis, has been un- 
covering the sewer, as stated in our issue of Jan. 7. 
B. H. Colby, Sewer Com. 


COLORADO CITY, COLO.—We are informed that bonds 
will be voted in April for a sewer system to cost $25,("¥). 
Plans are being prepared and the contract wil! be let a 
soon as bonds are voted, which is sure to be done, says 
our correspondent. A. L. Humphrey, Chn. Sewer Bé.; 
John F. Morgan, Secy. Sewer Bd. and Cy. Clk. 

TEMPLE, TEX.—The Temple Sewer Co. has appointed 
a committee to secure estimates for constructing a 24-i0. 
pipe outlet sewer. Capt. H. M. Johnson, P. L. Downs and 
R. L. Hollingsworth may be addressed. 

MONTEREY, CAL.—The city engineer has been directed 
to prepare plans and specifications for a sewer in ‘Wo 
streets, according to reports. L. G. Hare, Cy. Engr. 

PEMBROKE, ONT.—It is reported that this city is 
making arrangements to construct a sewer system. 

RENFREW, ONT.—The question of constructing ® 
sewer system for this city is under discussion. 


GARBAGE DISPOSAL-STREET CLEANING. 


eur te —— , CONN.—Bids are asked watt Jen. 
e@ remov bage 1 | 
Clk. Bd. of Heal _ from the city. Wari 
LONG BRANCH, N. J.—The board of health is said 
be considering the building of a garbage crematory. 
pant sonpenates a oo oh lainfield Saat OO), eam 
n in wah & son 
with $1,000, to operate in Plainfield, Nort! 
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Supplement—January 21, 1897. 


‘ m; incorporators: John W. Murray, 
piainfield and Duneyne, Clark, John P. Fritts, Lemuel 
Henry G. KO Witt C. Ivins, all of Plainfield; Andrew 


w. Serrell: Zn Plainflel@; Cornelius Berrien, Montclair. 
Lutkins, TON, DEL.—The board of health has awarded 


TILMIN . ° " 
wiL™ contracts as follows: Frank Quinn, 500: Mar 


ce Keough $7,850; Andrew J. Travers, "\Hos. 
ngan, $14,900. 

Fagan, a. GA.—The board of health is cep rted as to 
ae council for $24,000 for two new garvege ereira- 
as t 

tories |ANAPOLIS, IND.—The bids, recently received for 


a rom $172,000 to $297,000, for 
hauling garbage ranged The athe bid for havjing’ and 
six yea!*' as bidder sees fit was that of J. R. Kenitigton 
dispos!0" “"g31,500 for 1897, and $27,600 a year there- 
& Bro.“ \." reported probable that the board of works 
after. sll the bids as too high. 


will reject 
STREETS AND ROADS. 


+\oTHAMPTON, MASS. — Mayor Mather has recom- 
E 7 ; :he extension of the macadam roads, and also the 
a eenan of a stone crusher. W. E. Shannon, Clk. 


" WESTERLY, R, I.—Plans have been accepted by the 
council for & new road at Noyes Beach, work on which 
will be begun at once. 

BRII \GEPORT, CONN.—Local papers state that a number 
+ witizens have decided to contribute money for the con- 
Orauction of a drive 3,740 feet long and 100 ft. wide, from 
ths pre sent drive to Fayerweathers Island; estimated cost 
ibout $100,000. H. G. Schofield, Cy. Engr. 
ALBANY, N. ¥.—The question of repaving Canal St. 
jer consideration. Horace Andrews, Cy. Engr.— 
Press reports state that Assemblyman Brennan has intro- 
duced a bill in the legislature authorizing an appropriation 
of s500,000 for a system of new state roads and the im- 
vvorement of the old ones. The bill provides that the 
governor shall appoint three citizens of the state to act 
in conjunction with the superintendent of public works 
and the state engineer and surveyor in drawing up a 
plan for a system of roads throughout the state, which 
plan, when submitted to the superintendent of public works, 
shall be used by him in carrying out the purposes of the 
act. Ten thousand dollars is appropriated for the ex- 
penses of the commission. The work provided for shall be 
arried out under the direction of the superintendent of 
public works, supervised by the commission provided for. 
Geo. W. Aldridge, Supt. Pub. Wks., Albany. 

FAR ROCKAWAY (L. L.), N. Y.—Bids are asked until 
Jan, 25 for the purchase of $85,000 of 5% of street im- 
provement bonds recently voted. B, L. Carroll, Pres. 
Trustees; Wm. J. McKenna, Village Clk. 

GLENS FALLS, N. Y.—Bids are asked until Feb. 9 for 
the erection of a trestle sidewalk, supported by columns. 
The walk will be about 170 ft. long and across the gulf 
at the south end of the river. A. Reidy, Pres., South 
Glens Falls, Geo. P. Slade Engr., 38 Glen St., Glens Falls. 

NEW YORK, N. Y.—Bids are asked by the commissioner 
of public works, 150 Nassau St., until Jan. 27, for grading 
and curbing in three streets and by L. F. Haffen, Comr. 
Street Improvements, 2622 Third Ave., until Jan. 26, for 
furnishing stone, ete., and for grading, flagging, etc., in 
eight streets. 

RYE, N. Y¥.—This place has asked the supervisors at 
White Plains to improve the roads around the village, at 
a cost of $13,500. 

PATERSON, N. J.—The council is considering the sub- 
ject of submitting to the voters the question of issuing 
$100,000 in bonds every year for 10 years for street im- 
provements, Aldermen Post, Durgett and Wright may be 
addressed. 

RIVERTON, N. J. — The mayor and council are 
reported as considering the question of putting down ce- 
ment sidewalks. 

ERIE, PA.—Bids are asked until Jan. 25 for 11,537 sq. 
yds. of brick paving in 11th St. on 6-in. concrete founda- 
tion, as stated in our advertising columns; and also for 
1,100 sq. yds. in 18th St. Geo. Platt, Cy. Engr. 

DUQUESNE, PA.—This place is to vote at the next 
election on the question of issuing $65,000 in bonds, $40,- 
00 of which it is proposed to use for street improvements 
and $25,000 for sewers. S. A. Taylor, Engr., 721 Whit- 
ney Ave., Wilkinsburg, Pa. 

PITTSBURG, PA.—Preliminary work will be begun at 
once by Fred W. Patterson, of McKeesport, Pa., as county 
road engineer, on the proposed road work in this county, 
which is estimated to cost about $500,000. Of this amount 
about $220,000 is now available. Contracts will probably 
not be let until May. 

READING, PA.—The council is making arrangements 
to begin the paving of Penn St. and other roads, with 
brick, to cost about $200,000. E, Chamberlain, Cy. Engr. 

WILKINSBURG, PA.—Bids are asked until Feb. 2 for the 
purchase of $60,000 of 4%% street improvement bonds. 
Arthur Stuart, Chn. Finance Com. 


WASHINGTON, PA.—The question of issuing $110,000 
in bonds for street improvements will be voted upon soon. 
A citizens’ mass meeting will be held Jan. 21 to protest 
against the proposed increase in the debt of the city. 


ATLANTA, GA.—The park commissioners have prepared 
plans for paving Little St., from Pryor Ave. to Grant 
Park. The commissioners also propose to improve the 
driveways and approaches to the park. Jacob Haas, Pres.; 
G. V. Gress, Secy. 


SAVANNAH, GA.—W. J. Winn, Cy. Engr., has recom- 


prey the paving of about eight streets with granite 
ocks, 


NEW ORLEANS, LA.—Bids are asked until Jan. 25 for 
asphalt paving in Jackson St., between St. Charles and 
Prytania Sts. P. A. Rabouin, Comptroller. 


_LAWRENCEBURG, KY.—It is reported that the ques- 
tion of buying the remainder of the turnpikes, making 
them free and improving them is under discussion by the 
commissioners of Anderson county. County Judge Felix, 
Lawrenceburg, may be addressed. 


AKRON, 0.—The council will soon be petitioned by John 
Me nnier and others to pave East Market and Bowery Sts. 
‘nd Wooster Ave. with brick; estimated cost, including the 
paving of Howard St., $100,000. S. W. Parshall, Cy. gr. 


CLEVELAND, 0.—Arrangements are being e by the 
city officials for grading, paving, etc., in a number of 
streets, to cost about 000. fe is said that more than 
ee ft. of asphalt paving will be laid this year. D. 
2. Wright, Dir. Pub. 
commission is making arrangements for beginning work 
on the proposed street 2200 ft. between Seneca 


een 
aa Sts., on the lake front. Mayor eKisson may be ad- 
sed, 





is 


car 






Wks.——The river and lake front 


ENGINEERING NEWS. 


COLUMBUS, O.—The board of public works is consider- 
ing a proposition for widening and improving 3,000 ft. of 
North 4th St. Felix A. Jacobs may be addressed. 

BEDFORD, IND.—The engineer and reviewers have 
submitted a report for a macadam road 15,850 ft. long in 
Perry township; estimated cost $6,002. An election will 
be held Jan. 30 to vote on the question. Engr., G. 
C. Houston, Bedford; John B. Malott, County Audr. 

DECATUR, ILL.—About two miles of streets will prob- 
ably be paved with brick this year; about 1% miles of it 
will be on North Main St. 

OMAHA, NEB.—The contract for 17,000 sq. yds. of as- 
phalt repaving in South 16th St., we are informed, will be 
let about Feb. 1. R. B. Howell, Cy. Engr. 

DENVER, COLO.—The board of public works will prob- 
ably ask for bids about Feb. 1 for grading and curbing in 
Capitol Hill. Other proposed street work was noted in 
our issue of last week. E. Monash, Pres., and Mayor Mc- 
Murray may be addressed. 

BUCKLEY, WASH.—The construction of a wagon road 
about 50 miles long, from Buckley to Gold Hill, is under 
consideration by H. S. Ewing, Chn. Citizens’ Com., Buck- 
ley, and C. W. Morrill, Alex. Timling and R. A. Ketner, of 
the Chamber of Commerce, Tacoma. 

WINNIPEG, MAN.—The board of works has under con- 
sideration the question of paving in certain streets and 
also of constructing certain sewers. Mayor McCreary and 
Alderman H. Wilson may be addressed. 


MANUFACTURING PLANTS. 


FAIRHAVEN, VT.—George Dalrymple, is quoted as say- 
ing that he will erect a tube factory, 42 x 104 ft., two 
stories high. The power required will be a 15 and a 1 
HP. engine. 

_POULTNEY, VT.—The plant of the Eureka State Quar- 
ries, consisting of several buildings equipped with ma- 
chinery for the manufacture of roofing slate, was totally 
destroyed by fire Jan. 13. Loss estimated at $15,000; 
insurance, $8,850. 

HARTFORD, CONN.—The Marrow Machine Co. will, 
it is said, build a new factory, 44 x 100 ft., three stories 
high, and will probably complete it by June 1. 

NEW HAVEN, CONN.—Otto C. Wolf, 1345 Arch St., 
Philadelphia, Pa., is said to have prepared plans for a 
brewery storage house for the New Haven Brewing Co., 
to be 60 x 75 ft., five stories high, to cost $65,000. 

BROOKLYN, N. Y.—Work has begun on the sugar re- 
finery of the Arbuckle Bro., located at John and Jay Sts. 
It is stated that the output will be 5,000 bbls. a day. 

CORTLAND, N. Y.—H. D. Potter and H. C. Neary are 
said to be equipping the Cortland Top Joint Works, to 
manufacture all kinds of drop forgings. 


FORT EDWARD, N. Y.—B. J. Noak, Troy, N. Y., is 
reported to have prepared plans for alterations and an 
addition to the plant of the Fort Edward Brewing Co., to 
be 48 x 50 ft., two stories high; to cost about $15,000. 

JAMESTOWN, N. Y.—Fred Bauer is said to have or- 
ganized the Jamestown Brewing Co., which will build a 
brewery to cost $100,000. 

SALAMANCA, N. Y. — It is said that the beading 
factory of J. Lovecraft & Son will be removed from Roch- 
ester to this place.——Erwin C. Fisher & Co. are reported 
as intending to establish a tannery to cost $75,00U. 

BRAEBURN, PA.—It is reported that William Metcalf, 
the well known authority on steel, has secured property 
at Braeburn, on the Allegheny Valley R. R., where he 
will erect a steel plant. 


PHILADELPHIA, PA.—It is reported that the Baldwin 
Locomotive Works will erect a boiler and brass shop 
about 150 x 150 ft. The ‘“‘North American’ says that 
Thomas Jameson, 2219 Chestnut St., has finished plans, 
and is receiving bids on a foundry for the Fairmount 
Steel Works. The building will be constructed of 
brick and iron, with a composition roof. It will be 76 x 
96 ft. one story high. 


BALTIMORE, MD.—Fire destroyed the furniture fac- 
tory and warehouse of Bagby & Rivers on Jan. 14; 
damave estimated at $40,000, covered by insurance. The 
factory will be rebuilt. 

GREENVILLE, ALA.—The projectors of the cotton mill 
have incorporated as The Wellchester Mills; capital stock, 
$25,000; incorporators: J. H. Dunklin, R. A. Beeland, H. 
i. Brown and R. Y. Porter. 

FLORENCE, ALA.—A company is now being organized 
to build a new cotton mill. 

MOBILE, ALA.—On Jan. 19 the planing mill of the Dixie 
Mill Co., located about five miles above the city, on 
Mobile River, was totally destroyed by fire. Loss, about 
$50,000; insurance, $25,000. 

CHATTANOOGA, TENN.—There is some talk of an ad- 
dition of a cotton mill to the Garrett Andrews knitting 
mill. E. G. Richmond is interested. 

CINCINNATI, O.—It is stated that ground will be 
broken on March 1 for the new foundry and pattern ware- 
house to be erected by the Laidlaw-Dunn-Gordon Co., 
to cost $150,000; contracts for the work will be let in a 
short time. 


CRESCENTVILLE, O.—The paper mills of the Fox 
Paper Co. were destroyed by fire Jan. 14. George B. Fox, 
Secy., estimates the loss at over $150,000. The building 
was worth $50,000. 


TOLEDO, O.—The Acme Sucker Rod Co. is said to 
have bought land, costing $9,000, on which to erect a 
factory for manufacturing oil weli supplies. 


BELLEVILLE, ILL.—Local press notes announce that 
the Star Brewing Co. has decide2 to add an ice-making 
plant to its establishment, having a capacity of 150 tons 
per day. 


WARSAW, ILL.—The Fred W. Wolf Co., 139 Rees St., 
Chicago, is reported to have made plans for a stock house, 
a machine house and a boiler house for the Warsaw Brew- 
ing Co. 


MINNEAPOLIS, MINN.—The packing house of the An- 
chor Mill, owned by the Pillsbury-Washburn Milling Co., 
was destroyed by fire Jan. 10, causing a reported loss of 
about $200,000, which includes about $100,000 worth of 
machinery. 


MONTREAL, QUE.—Joseph Paquette’s saw and plan- 
ing mill was completely destroyed by fire Jan. 11; esti- 
mated loss, $40,000; insurance, $15,000. 


MEXICO, MEX.—C. C. Merrill, Los Angeles, Cal., is 
reported to have the contract to establish a sewer pipe 
factory, in which $400,000 is to be invested. Harry J. 
Neal, Mexico,, Mex., and James Green, of the Laclede 
Fire Brick Mfg. Co., St. Louis, Mo., are said to be in- 
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GAS PLANTS. 


AMSTERDAM, N. Y.—It is reported that the council 
will, on Feb. 2, consider the application of the Citizen's 
Gas Light & Fuel Co. for a franchise to construct a gas 
plant at this place. The new company was recently in- 
corporated with a capital stock of $50,000. Pres.. Dr. R. 
G. Johnson; Treas., B. P. Machold; Secy., Chas. D. 
Austin. 


BROOKLYN, N. Y.—Bids are asked until Jan. 20 for 
furnishing illuminating gas for street lamps, public build- 
ings, etc., for 1, 3, 5 or 10 years; deposit, $10,000; surety, 
$100,000. T. B. Willis, Comr. Cy. Wks.; R. M. Whiting, 
Secy.——-The ‘“‘Eagle”’ states that F. R. Jorgensen, Pres. 
Thirty-first Ward Taxpayers’ Association, has been in- 
formed by R. M. Whiting. Secy. Cy. Wks. Dept., that bids 
will be asked in a few days for the introduction of gas 
into the Thirty-first Ward. It is understood that the 
mains which have been laid by the Coney Island Gas Co. 
in Sheepshead Bay will be used in that locality. Lamp 
posts are to be erected at the regulation distance apart and 
it is fully expected that the streets of the ward will be 
illuminated by spring. 

GOWANDA, N. Y.—The Gowanda Natural Gas & Fuel 
Co, is said to have leased a large tract of land upon which 
operations will soon commence. 

NEWARK, O.—The Newark Gas Light & Coke Co. has 
been reorganized, and it is reported that the plant is to 
be enlarged and improved. 

WAUKEGAN, ILL.—It is said that E. Stein and associ- 
ates have petitioned the council for a franchise to oper- 
ate gas works, gas to be supplied within 12 months, at 
$1.25 to $1.40, according to quantity consumed; street 
lamps at $25 each a year. 

NEW COMPANIES.—American Gas Fuel Co., of New 
Jersey, Camden, N. J.; $100,000, commencing with $10,- 
000; Howland Croft, of Camden: Henry L. Webster, Phil 
adelphia; S. S. Richards, Bryn Mawr, Pa.: ©. Howard 
Carter, Narbeth, Pa. 

Parsons Automatic Gas Heating Co., Philadelphia, Pa.; 
$100,000, with $500 paid in; H. B. Richmond, Camden, 
N. J.; A. G. Coolidge, G. E. Coolidge, W. 8. Dailey, Phila 
delphia. : 

Interstate Fuel & Light Co., Kearney, Mo.; $2,500; T. 
H. Wagy, F. M. Crowley and others. 

Rex Incandescent Light Co., New York. N. Y.: $300.000: 
Morris Reno and James T. Cowderey, of New York, and 
George H. Krotz, of Brooklyn. 

Onondaga Natural Gas Co., Syracuse, N. Y.; to prospect 
for and operate gas and oil wells; $75,000: W. K. Pierce, 
WwW. 8S. Peck, Horace White, E. R. White and Marsh Cc. 
Pierce, of Syracuse. 

Gas Co. of Beaver County, Beaver, Pa.: $1,000; Treas. 
Henry S. Paul, Germantown, Philadelphia, Pa. F 

Amtrican Light Co., Jersey City, N. J.: $500,000, all 
paid in; Chas. A. Seddon, 142 Clinton Ave., Brooklyn; 
Geo. W. Gilbert, 149 6th Ave., Brooklyn: Clarence A’ 
Brouwer, 246 West 145th St.. New York: Ralph H. 
Raphael, 13 W i. Mow ¥ a 

aphael, 13 West 88th St., New York, and others. 

Chicago Oil Co., Wheeling, W. Va.: $500,000, com- 
ean sata J. O. Davidson, T. 0. ‘David- 

,» F. C. Jocelyn and C. B. Wisne *hicago: W. P 

—. Titusville, Pa. ae, at Coens, WP. 

Sheepshead Bay Gas Light Co., Brooklyn. N. Y.: $25 - 
000; C. W. Pfarrer, of Brooklyn; brane aebantiiat ne 
Hoboken, N. J., and Alfred Holmes. of Brooklyn ; 

North American Oil & Gas Co. Wellsville, N. Y.: 
$10,000; Joh Jewm: I - late oe ovens 
eee pn aoa aman, J. N. Bannister. George M. 

J - Gordo Je ralee 
Furman, of Belmont, N. Y of Wellsville, and Walter R. 


MISCELLANEOUS CONTRACTS. 


STONE CRUSHER.—Holyoke, Mass. 
considering the question of purchasing 

STONE CRUSHER.—Bangor, Pa.—The 
rected the committee to purchase 
cording to reports. 

DOCK.—Westbrook, Conn.—The Salt 
proposes to reorganize and to arrange for the construct} 
of a new dock at Salt Island, Westbrook Bay. sipeetieieeterae 

REPAIRING FIRE ENGINES —New York, N. Y.—I 

c ED NES.—} se ‘ sids 

we on OF the — department, 157 E. 67th St. until 
- #é, for repairing three fire engine j 

each a new boiler. siege rete cs 

PIER.—Brooklyn, N. Y.—Barth S. Cronin has been 
on Se contract by the department of city works for 
constructing a pier at North 2d St., at $27,998 » ple 
will be 290 « 60 ft. ee ee ee 

_DREDGING.—Newport, R. I.—Bids are asked until Feb. 
= ~~ etn A Providence River and Narragansett 

ay, KR. 1., as stated in our advertising c oe ~ D. 
W. Lockwood, U. S. Engrs. een me 
_DREDGING.—Washington, D. C.—Bids are asked until 
Feb. 17 for dredging in Potomac River, as stated in our 
advertising columns. Maj. Chas. J. Allen, U. 8S. Engrs., 
601 18th St., N. W., Washington. 

RACE TRACK.—Buffalo, N. Y.—H. Montgomery Gerrans, 
C. F. Dunbar, A. E. Perren, C. W. Miller, B. L. Sheldon 
and W. P. Taylor will form a company to build a trotting 
track and the necessary buildings. 

STONE CRUSHER. —Northampton, Mass. — Mayor 
Mather has recommended the purchase of a stone crusher 
and the extension of the macadam roads. Geo. P. Bliss, 
Pres. Bd. Aldermen; E. H. Bell, Chn. Council. 


SUBWAY.—Boston, Mass.—Bids are asked until Feb. 
24 for constructing section 9 of the subway, as described 
in our advertising columns. Howard A. Carson, Ch. 
Engr.; B. L. Beal, Secy. Transit Comn., 20 Beacon St. 

TELEPHONE SYSTEM.—Menominee, Mich.—The North- 
western Telephone Co. is making arrangements for extend- 
ing its line from Menominee to Marquette, and also to 
Oconto. Pres., J. H. Myers; Gen. Mgr., A. F. Ferdinand. 

DREDGING.—Philadelphia, Pa.—Bids are asked until 
Feb. 17 for dredging a channel through Dan Baker shoal 
and Duck Creek flats, Delaware River, as stated in our 
advertising columns. Maj. C. W. Raymond, U. 8S. Engrs., 
1428 Arch St. 

TELEPHONE SYSTEM.—Chester, Ill.—It is stated that 
the Harrisonville Telephone Co. has been granted per- 
mission to extend its system through the main streets of 
this -‘tv. All the principal towns of the county will be 
eonnected with this system. 

REMOVAL OF WRECK.—Philadelphia, Pa.—Bids are 
asked until Feb. 8 for the removal of the wreck of the 
“Lottie K. Friend,” lying in the Delaware River, near the 
foot of Bombay Hook Point Shoal. Maj. C. W. Raymond, 
U. S. Engr., 1428 Arch St., Philadelphia. i 

DRY DOCK.—Brooklyn, N. Y.—It is said that surveys, 
plans and specifications have been made for a dry dock 
in Erie Basin for the New York Dry Dock & Repair Co.; 
estimated cost, $1,000,000. The dock will be large enough 
to float the largest ship now built. Wm. N. Dykman, of 
Bergen & Dykman, is the counsel. 


The aldermen are 
a stone crusher. 


council has di- 
a stone crusher, ac- 


Island Wharf Co. 
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E : CHARLES MILLAR & SON, Selling Agents, UTICA, N. y. 
Cast Iron Pipe and Special Lead Pi». 
eodeenmn: Gates, Pin Lead ete, AKRON SEWER Pipe. Plashee Matches 
. Quality Unsurpassed. Write for Prices. : tania 
a =| Chicago Office: 616 Chamber of Commerce. Sai SME POWDER CoO., 
é *\Fvrrucipic ccwreo DDIOr \NUFACTURERS OF EXPLOSIVES. %} 
; c/EXTENSIBLE SEWER BRACE, ena ae eran z; 
z a Guaranteed to be the Safest, Most z 
a Economical and Most Durable Sewer 
Z 3 ARTHUR KIRK &§ 
6 Brace in the Market. PITTSBURG, Pa. ON, 
Powder, Dynamite, Rock Drills, ajr ¢ 
FOR INFORMATION ABOUT pressors, Rock Breakers, Safety }va.5 $2 


tric Batteries, Miners’ Squibs. 


T.W. KINSER & SONS, 





U.S, MAIL CHUTES 





609-613 Chicago Stock Exchan..., Chicago 
WHICH ARE SPECIALTIES: Sewers, Water-Works. Paying. 
A necessity in Office Buildings and Hoteis, Having Contracts To Let should address; Railroads, Fills, Excavating ani Masonry. 


write to the sole wakers, 


THE CUTLER MFG. CO., ROCHESTER, N.Y. 
PATENTED. AUTHOGIZED, 


WATER TUBE BOILERS. 


CHIEF ENGINEER’S OFFICE, ? 
WATER DEPARTMENT. 
City HaALt, BALTIMORE, December. 1896. § 


Sealed proposals endorsed ‘Proposals for 
Water Tube Steam Boilers and Appurten- 
ances,’ will be received at this office until 
Feb. Ist, 1897, for the construction, delivery 
and complete erection of two batteries of two 
steam boilers, each of 200 horse power, mak- 
ing 800 HP. in all; one battery of two 
steam boilers of 200 horse power each, and 
one battery of two steam boilers of 50 horse 
power each. 

The Water Board reserves the right to re- 
ject any or all bids. Specifications can be 
obtained upon application at this office on 
and after January 2nd, 1897. 

By order of the Water Board. 

3-4 WM. L. KENLY, Chief Engineer. 


ELECTRIC LIGHTING. 


OLNEY, ILL., Jan. 6, 1897. 

Sealed bids will be received at the office of 
the City Clerk in the City of Olney, Illinois, 
until noon, February 15th, 1897, to furnish 
electric light for lighting the streets of said 
city for a term of 5 to 10 years, according to 
plans and specifications on file with the 
City Clerk. 


2-2t 








M. D. FOSTER, Mayor. 
PUMPING ENGINE. 


NORTH TONAWANDA, N. Y. 

Sealed proposals, endorsed proposals for 
pumping engine and addressed to 8S. C. Wood- 
ruff, superintendent, will be received by the 
Board of Water Commissioners of the Village 
of North Tonawanda, N. Y., until 8 o'clock 
p. m., Feb, 8, 1897, for the delivery and erec- 
tion upon the foundations in the Pumping 
Station in the Village Water-Works of one 
horizontal, high duty, four cylinder compound 
condensing pump engine of 6,000,000 U. 8. 
gallons capacity in twenty-four hours. 

All bids must be accompanied by a certified 
check in the sum of $2,500.00 payable to the 
order of E. C. McDonald, chairman of the 
Board of Water Commissioners, as a guar- 
antee of good faith, said check to be for- 
feited by the bidder in case he should refuse 
to enter into the contract for the pumping 
engine within twenty days after receiving 
notice of the acceptance of his bid. There 
will be required upon the execution of the con- 
tract a bond in the sum of $10,000.00 to be ex- 
ecuted by two or more sureties or some surety 
company such as may be approved by the 
North Tonawanda Water Board, justifying in 
the aggregate to double the amount of the 
bond. No bid will be permitted to be with- 
drawn for any. reason whatever after it has 
been received by the Board of Water Com- 
missioners. 

The North Tonawanda Water Board re- 
serves the right to reject any or all bids if 
they deem it to be to the best interests of the 
Village of North Tonawanda to do so. Speci- 
fications can be obtained of S. C. Woodruff, 
Supt., or from T. W. Barrally, Engineer, after 
Monday, January 18th. 

E. C. McDONALD, 
FRANK BATT, 

WM. GOMBERT, 
JAMES 8S. THOMPSON, 


GEORGE C. HERSCHELL, 
3-3 Water Commissioners, 
CONTRACTOR'S PLANT FOR 
SALE. 


Complete paving, building and Railroad 
plant for sale cheap; for further particulars 
inquire of EDWARD G. RIESTERER, 
2-4t 


In Writing to Advertisers Kindly Refer to Your Having Seen the Notice in Engineering News. 


Send a postal for our latest illustrated cata- 
logue descriptive of this Brace. 


THE DUNN MPG. CO. Limited., 


Penn Building, Pittsburg, Pa. 
PUMPING ENGINES. 


CHIEF ENGINEER’S OFFICE, 
WATER DEPARTMENT. t 
City HALL, BALTIMORE, December, 1896 


Sealed proposals endorsed ‘Proposals for 
Pumping Engines and Appurtenances”’ will be 
received at this office until 12 o’clock noon 
Monday, February ist, 1897, for the construc- 
tion, delivery and complete erection of two 


17,500,000-gallon pumps, one  10,000,000- 
gallon pump, and four 1,500,000-gallon 
pumps. 


The Water Board reserves the right to re- 
ject any or all bids. Specifications can be 
obtained upon application at this office on and 
after January 2nd, 1897. 

By order of the Water Boaré 
53-4t WM. L. KENLY, Chief Engineer. 


WATER GATES. 


OFFICE OF THE 
BOARD OF PUBLIC WoRKS, 
CITY OF DULUTH, MINN., Jan 12, 1897. 


Sealed proposals will be received upon two 
separate contracts by the Board of Public 
Works of the City of Duluth, Minnesota, until 
10 o'clock a. m., of Friday, January 29, 1897, 
for furnishing and delivering in the City of 
Duluth, St. Louis County, Minnesota, water 
gates ranging in size from 6-in. to 10-in. and 
from 16-in. to 42-in. for the municipal water- 
works in said city. 

All bids shall be accompanied by certified 
checks or certificates of deposit payable to 
the order of the Board of Public Works of 
the City of Duluth, without conditions, for the 
sum of two hundred and fifty ($250) dollars 
and seven hundred and fifty ($750) dollars, re- 
spectively, as liquidated damages in case the 
parties making said bids, if awarded any con- 
tract, should fail to fulfil the terms of their 
proposal or proposals in entering into contract 
with the said Board of Public Works for the 
furnishing of valves as specified. 

Detail plans and specifications may be ob- 
tained upon application to this office. 

All proposals must be addressed to the 
‘Board of Public Works, Duluth, Minnesota,”’ 
and marked, ‘‘Proposal for Water Gates 
6 to 10 inch’’ and ‘‘Proposal for Water Gates 
16 to 42 inch.’’ Each proposal must be sub- 
mitted under separate seal and accompanied 
by its respective security. 

The right to reject any and all bids is re- 
served by said Board of Public Works. 
Official: M. J. DAVIS, 

R. MURCHISON, President. 
Clerk Board of Public Works. 3-1t 


ELECTR:iC LIGHTING. 
HAVANA, ILL, 

Sealed proposals will be received at the 
office of the City Clerk up to 12 m., Feb. 6th, 
1897, for furnishing forty or more electric 
arc lights of 2,000 candle power each. 

Bids are desired on the above for a five- 
year contract, at a stated sum per annum for 
each light. The right is reserved of rejecting 
any and all bids. 

For further information address the City 
Clerk or the undersigned. 

H. BREIDERT, 

J. I. CARMAN, 

E. A. WINDSOR, 
Committee. 


SSS 

FORT BARRANCAS, FLA., JANUARY 5, 
1897.—Sealed proposals in triplicate will be re- 
ceived here till 12 m., FEB. 4, 1897, and then 
opened, for construction at this post of a 
THREE-STORY IRON PIAZZA to barrack 
building. Government reserves right to accept 
or reject any or all bids or part thereof. In- 
formation furnished on application to M. F. 





3-1t 


Tonawanda, N. Y. | HARMON, Lieut., Qr. Mr. _ 2-3t 


MUNICIPALITIES 





NATIONAL HOTEL, 


Cor. Gth St. and Pennsylvania Avenue, 
Washington, D. C. 
Under new management, and entirely reno- 
vated from top to bottom. Steam heat, elec- 
tric lights and new plumbing throughout. 
Opposite Pennsylvania Depot. Special atten- 
tion paid to commercial travelers. 
Rates: American plan, $2.50 per day up. 
European plan, $1.00 per day up. 
WALTER BURTON, 0. G. STAPLES, 
Manager. Proprietor. 


BRICK PAVING. 


CITY ENGINEER’S OFFICE, 
ER1£, Pa., Jan. 13, 1897. 


Sealed proposals will be received at this 

office until 7.30 o’clock p. m., on Monday, 
JANUARY 25, 1897, 

for the grading, curbing and paving with vit- 

rified brick of 11th Street, from the east line 

of Parade Street to the west line of East 

Avenue. 

Plans and specifications can be seen at this 
office, where blank proposals may be procured. 

A certified check or certificate of deposit 
payable to the order of the City Treasurer 
of the City of Erie in the sum of One Thou- 
sand Dollars ($1,000.00) must accompany each 
proposal conditioned upon a contract being 
made if awarded by the Councils. 

Bids to be opened and contract awarded by 
the joint session of the Councils, January 
25, 1897, at 7.30 p. m, 

The Councils reserve the right to reject all 


bids; also to waive defects in form. 
GEORGE PLATT, 
3-1t City Engineer. 





BOSTON SUBWAY. 


NOTICE TO CONTRACTORS.—City of Bos- 
ton.—Boston Transit Commission.—Sealed bids 
for building Section 9, two and three-track 
subway and station, will be received at the 
office of the Commission, 20 Beacon Street, 
Boston, Mass., till 12 o’clock m., of Wednes- 
day, February 24, 1897. Each bid must be 
accompanied by a certified check for the sum 
of $3,000. Section 9 extends from a point in 
Hanover Street, about 50 feet west of the 
westerly line of Washington Street to Wash- 
ington Street, also in Washington Street, from 
the northerly line of Hanover Street to the 
southerly end of Adams Square. The Adams 
Square station of the subway is included in 
this contract section. The section is in crowded 
streets in the heart of the city, street railway 
tracks traverse the territory lengthwise and 
there are numerous important buildings on 
the sides. Much of the work must be done at 
night. The structure will consist af a com- 
bination of steel and masonry. Some of the 
items are estimated to be as follows: 24,000 
cubic yards earth excavation; 660 tons iron 
and steel, furnished by Commission, to be set 
in place; 4,500 cubic yards concrete and brick 
masonry. Plans can be seen and specifications 
and forms of contract can be obtained at 20 
Beacon Street, fifth floor. A bond will be re- 
quired for the faithful performance of the con- 
tract in a sum of 20 per cent. of the amount. 
The Commission reserves the right to reject 
any and all bids and reserves the right to 
award the contract as it deems for the best 
interests of the City of Boston. GEORGE 
G. CROCKER, Chairman; CHARLES H. 
DALTON, THOMAS J. GARGAN, GEORGE 
F. SWAIN, HORACE G. ALLEN, Boston 
Transit Commission; HOWARD A. CARSON, 
Chief Engineer; B. LEIGHTON BEAL, Sec- 
retary. 3-4t 





OFFICE OF THE LIGHT-HOUSE EN- 
GINEER, Second District, Boston, Mass., 
January 9, 1897.—Sealed proposals will be re- 
ceived at this office until 12 o’clock noon, of 
Tuesday, the ninth day of February, 1897, 
for the construction of the BUTLER FLATS 
LIGHT STATION, New Bedford Harbor, 
Mass. All information may be obtained on 
application to this office. The right is re- 
served to reject any or all bids and to waive 
any defects. W. R. LIVERMORE, Major of 
Engineers, U. S. Army, Engineer Second 
Light-House District. 2-3t 


U. S. ENGINEER OFFICE, Duluth, Minn., 
Dec. 16, 1896.—Sealed proposals for DREDG- 
ING about 21,000,000 cubic yards in the harbor 
of Duluth, Minn., and Superior, Wis., will be 
received here until noon, Feb. 15, 1807, and 
then publicly opened. Information furnished 
on application. CLINTON B. SEARS, r, 


Engrs. 





es 
TJ CONTRACTORS FOR ELEC. 


TRIC LIGHTING. 


OFFICE OF THE 
BOARD OF PUBLIC IMPROVEMENTS, | 
St. Louis, Mo., December 15, {x96 \ 


Sealed proposals for lighting with electrici, 
the streets, alleys and public places of ths 
city of St. Louis, north of Keokuk street, {or 
the term of twenty (20) years fron t 


anuary 
1900, and for the term from Pebreary 
1905, to December 31, 1919, for that part of th: 
city south of Keokuk street, will be receive 
at the office of the Board of Publ'c Improve. 
ments of the city of St. Louis, M until 12 


m. of the 
9TH DAY OF APRIL, 1897 


at which hour they will be publicly opened 
and read, viz.: 

Letting No 5,111. For furnishing electric 
light from incandescent lamps of *2 candle. 
power, each, and for furnishing electric | gh; 
from are lamps of 700 candle-power, each 
for lighting streets, alleys and public places. 

Approximate number required to be in ger. 
vice on January 1, 1900 

Incandescent lamps, six 
hundred and forty (6,840). 

Arc lamps, twenty-nine 
twenty-one (2,921). 

Deposit required, $10,000. 

Proposals must be made on blank forms 
and inclosed in envelopes furnished by the 
Board of Public Improvements. 

The certificate of the Treasurer of the City 


thousand — eight 


hundred and 


of St. Louis, that the sum of ten thousand 
dollars ($10,000) has been deposited in the 
Treasury, must be inclosed with each proposa 

The right to reject any and all proposals is 


expressly reserved, 


Specifications, form of contract, and may 
of the part of the city to be lighted on Jan 
uary 1, 1900, may be seen at the office of the 
President of the Board of Public 
ments of the City of St. Louis. 

By order of the Board. 

ROBT. E. McMATH 
President. 


Improve- 


Attest: 


EMORY S. FOSTER, 
Secretary. 


U. S. ENGINEER OFFICE, Boston, Mass 
December 16, 1896.—Sealed proposals for 
DREDGING in Boston Harbor, Mass., under 
a continuing contract, will be received here 
until January 28, 1897, and then publicly 
opened. Information furnished on applica- 
tion. S. M. MANSFIELD, Lt. Col., Engrs. 


TREASURY DEPARTMENT, Office Super- 
vising Architect, Washington, D. C., January 
13th, 1897.—Sealed proposals will be received 


52-13 



































at this office until 2 o’clock p. m., on the 2d 
day of February, 1897, and opened immediately 
thereafter, for all the labor and materials 
required for miscellaneous changes in and an 


EXTENSION TO THE U. S. COURT HOUSE 


AND POST OFFICE AT LOS ANGELES 
CALIFORNIA, in accordance with the draw- 
ings and specifications, copies of which may 
had at this office or the office of the Custodian 


Los Angeles, Cal. Each bid must be ac- 
companied by a certified check for a sum no! 
less than 2% of the amount of the proposal! 
The right is reserved to reject any or ai! bids 
or to waive any defect or informality in any bid 
should it be deemed in the interest of the Gov- 
ernment to do so. Bids received after the time 
stated will be returned to the bidders. WM. 
MARTIN AIKEN, Supervising Architect. 5-2 


OFFICE CONSTRUCTING QUARTER 
MASTER OF PORT HANCOCK, N. J., Army 
Building, Whitehall St., New York City, Jany 
18, 1897.—Sealed proposals will be received 
here until 12 o’clock m., Feb. 6, 1897, and then 
opened, for the construction at Fort Hancock, 
N. J., of 2 BUILDINGS, and plumbing, heat- 
ing and gas-piping in the same, according ‘0 
plans and specifications to be seen here. Pro- 
posals and instructions to bidders furnished 
on application. U. S. reserves right to reject 
any or all proposals. C. A. DEVOL, Capt., A. 
Q. M., U.S. A. 3-3t 


eee 

IMPROVEMENT OF DELAWARE RIVER. 
U. S. Engineer Office, 1428 Arch St., Phila- 
delphia, Pa., Jan. 18, 1897.—Sealed proposals 
for DREDGING in channel through Dan 
Baker Shoal and Duck Creek Flats, Dela- 
ware River, will be received here unti! 12 
o’clock noon, February 17, 1897, and then 
publicly opened. Information furnished © 
application. C. W. RAYMOND, Major, — 
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-UMENT.—Jersey City, N. J.—A committee of the 
—— P ee grand army posts at a meeting held in 
Hudson jast week decided to place the new soldiers 
elas “in front of the new city hall, at Montgomery 
mosigrove Sts. The monument will cost $25,000, which 
emoent it is said, has already been subscribed. , 
AVAL W —Hong Kong, China.—A dispatch from 
- s nine London ‘rimes” says the authorities 
Hong "ommend the extension of the navy yard at a cost 
bere svut $1,150,000, and the dry dock on the island. The 
es for the work are now in London. The extension of 
Pe eolony’s poundaries to the mainland is expected. + 
7 .—Denver, Colo.—Bids are asked unt 
RAILWAY, Tithing the Denver Consolidated Tramway 
Feb. 1 ier 1. Mendota Block, with 10,000 hewn red ¢pruce 
Co» or 10,000 sawed long-leaf Texas pine ties. Dimen- 
ties, °° it. long, 6 ins. thick and 8 ins. wide. Ties are to 
sioelivered f. 0. b., Denver. C. F. Musgrove, Asst. Secy. 


«7m A Y.—Philadelphia, Pa.—The contract for con- 
ee a Reading subway from 22d and Hamilton Sts. 
structing “has been awarded to E. D. Smith & Co., 20th 
to Sut vTontgomery Ave., Philadelphia, at $930,298. The 
St. aud Movie will probably be published next week. 
ites ree of the subway contracts are unawarded. Thos. 
SW yrhompson, Dir, Pub. Wks. ; 
GUN AND MORTAR BATTERIES.—St. Augustine, Fla. 
pids are asked until Jan. 30 for building gun and mortar 
yttevies at Key West, as stated in our advertising col- 
cata The bids recently received for this work are pub- 
ood under Contract Prices this week. Press reports 
Rapes chat the bids were rejected, owing to an error made 
state (hat tng of the lowest bid. Lt.-Col. W. H. H. Ben- 
saerd, U. S. Engrs., St Augustine , : 
DRAINAGE CANAL.—Salt Lake City, Utah—L. U. 
«itath, Cha, Bd. Pub. Wks., informs us that bids re- 
Come) jan. 7 for the construction of a drainage canal for 
the surplus water from the Jordan River to the Great Salt 
i ike ‘seven miles, were returned to the bidders unopened 
aa he work has been declared off for the present. The 
om is estimated to include about 200,000 cu. yds. of ex- 
cavation. The bids received Dec. 22 ranged from 8% to 
on cts. @ cu. yd., as stated under Contract Prices in our 
“cue of Jan. 7 A. S. Geddes, Chn. County Comrs. 
"PIER W AND FILLING.—New York, N. Y.—The 
ee Ee wee received by the dock department Jan. 
12 for pier work and filling, each contract being awarded 
to the lowest bidder; Geo. 8. Terry, Secy: 


Pier at East 116th St. 


Spearin & Preston, Jersey City, Le. OPI eee $9,450 
jenn W. Flaherty, 510 Macon St., Brooklyn ere 8,867 
Gildersleeve & Rolf, 39 Cortland St., Be. Wace co sve 9,432 
Wm. H. Jenks, 130 Pearl St., New YORE. ..ccsecce Ga 
Pier at Hart’s Island. f 
Spearin & Preston, Jersey City, N. Paieesssteatses 5,850 
che W. Flaherty, Brooklyn, N. Y......-- wees 6,867 
P. Sanford Ross, 277 Washington St., Jersey City. . 6,750 
Hugh Hart, 150 Pearsall St., Long Island City.... — 
Gildersleeve & Rolf, New York.......-+++++++++: on 
Wm. H. Jenks, New YorK.....-.s.eeeeeeeeeeeees 6,6 
Filling at Sherman’s Creek. 
P. Sanford Ross, Jersey City, N. J.....+5-esee-eees 15,900 


R. G. Packard, 130 Pearl St., N. Y......--+----- : oad 
Morris & Cumings Dredging Co., 22 State St., N. Y. 22,725 
International Contracting Co., Syracuse, N. Y... 8,700 


CONTRACT PRICES. 


DREDGING.—Wilmington,Del.—The following bids were 
received by Maj. Wm. F. Smith for dredging in Wilming- 
ton Harbor and Christiana River, as advertised in Engi- 
neering News: 


Price, per 

Bidder. cu. yd. 

Deleware Construction Co., Wilmington, Del..... $0.18% 
Atlas Dredging Co., Wilmington, Del. .......--. 18 
Newburg Dredging Co., Newburg, N. Y ......-- -20 

American Dredging Co., Philadelphia, Pa. ...... 23 

Sanford & Brooks, Baltimore, Md. .........-..- -19% 
Frank C. Somers, Camden, N. J. .....-+++eee5- -23 


PIPE SEWERS.—Springfield,O.—The following bids were 
received Jan. 11 for constructing pipe sewers, as noted 
in Engineering News of Dec. 17; D. F. Snyder, Cy. Engr.; 








ENGINEERING NEWS. 


WATER MAINS.—Juniata (P.O., Kipple), Pa.—The con- 


tract for hauling, trenching, jute caulking and all inci- 
dental expenses for the 8-in. water main has been award- 
ed by the borough authorities to Malone Bros., Hollidays- 


burg, Pa., at 15 cts. a lin. ft. 


Ss. C. Corson, Engr., Al- 


toona, Pa. 


neering News; the total bids were published Jan. 7: 


GUN AND MORTAR BATTERIES.—Key West, Fla.— 


Lieut.-Col. W. H. H. Benyaurd, U. S. Engrs., St. Augus- 
tine, received the following bids Dec. 28 for building | gun 
and mortar batteries at Key West, as advertised in Engi- 


















26 


ee  ——— 
John Abbot, of Golconda, at 16%5 cts. for embankment, and 
$5 for masonry. 


WATER-WORKS SUPPLIES.—Baltimore, Md. — Local 


papers state the water board Jan. 11 awarded contracts for 
supplies for 1807 as follows: 
fittings, 1.6 cts. a Ib.; 
$10.00 a M. ft.; 
stops, 21.89 cts. a Ib.; 
caps, 14 cts. a Ib.; 
a lb.; 
3% cts. a Ib. 


James J. Lacy & Co., pipe 
P. Walsh & Sons, cypress lumber, 
Henry McShane Mfg. Co., brass work 
brass ferules, 16 cts. a lb.; brass 
William Gisriel, screw castings 16 cts. 


Thos. Jackson & Sons, Reading, Pa., jute packing, 


Bids Received Dec. 28 for Building Gun and Mortar Batteries at Key West, Fla. 





E. J 








McKeev- Venable Stewart 
Roderick Wm. T. er&A, Mairs, Construc- Contract- John L. 
G. Ross, Gaylor, R.Baird, Lewis& tion Co., ing Co Grim 
Quantities. Jackson- Fayette- Brook- Hodge, Atlan- Aulan- Phila 
ville,Fla. ville,N.Y. lyn,N.Y. N. Y. ta,Ga. ta,Ga. delphia 
Sand excavation 1,950 cu. yds. 30. $0.40 $0.30 $0.55 $0.25 $0.30 30.28 
Coral excavation —_— * 1.20 1.50 48 1.00 .60 ys) 60 
PRP ee eee 152,500 * “ 38 41 36 oO 38 38 was 
pS eee oe eee aaeo..° -0 -90 1.20 1.00 1.00 OO 80 
Bermuda grass covering ...... 10,050 sq. yds. 15 .20 29 20 45 20 2 
COMGTOtR ING. Ba esdo ccc ccc vans 27,175 cu. yds. 8.39 7.80 7.20 6.65 7.00 7.00 
Conerett Mev Biss... st. Ce * 9.63 9.00 0.10 8.70 8.50 8.50 
pe eS ae eee ——— 13.24 2.50 10.15 11.50 i ; 11.50 
oo GY PPVEe TT Cee ae 60.00 60.00 46.00 50.00 GO.00 60.00 
pr PPPerree Cre eer oe 8,900 tons... . 4.00 5.00 4.00 3.00 3.80 Sih) 
PUGCHIUEIED we ccccccesee ccncuue 2,100 sq. yds. 1.45 1.50 1.10 1.00 1.40 2.4000 
Beams, plates, etc. ........... 129,300 Ibs.... . 0314 .04 04 08 03 mia) 
Steel anchoring bolts ......... 45,000 ° O6Iy 07 -06 05 06 07 
BE Sha nédccan ede evens cdes Qetrisecas 15.00 15.00 17.00 15.00 18.00 30.00 
Brass fittings for doors ....... 3,600 Ibs... ... HO .60 -42 i) oo 70 
Iron fittings for doors ........ i 10 10 10 10 10 20 
6-in. vitrified pipe ........... 225 lin. ft.. 40 90 .36 1.00 20 .60 JS 
10-in. - pe 75% 80 00 oO 1.00 40 40 UNO 
Porous drain pipe ..........-. a 25 20 30 Mw 24 25 La 
Lumber for electric wiring..... ee Oiless 70.00 50.00 10 70.00 70.00 90.00 80.00 
Steel trolley bms, trolleys, etc. 49,500 Ibs..... -20 2 10 15 10 08 lS 
Asphalt covering ............ 1,700 sq. yds. 1.00 3.00 1.10 76 1.80 5 1.85 
PE ae Wb bechedtaas vascee'c Te ccaccue 25.00 14.00 25.00 5.00 10.00 25.00 Sow 
en Oey a eee rere 300 Ibs. 10 4 06 .08 15 10 12 
Brass speaking tubes ......... R50 ft.. ™ 10 .30 2h BO 40 ~ 
CPENOeN WONEID 6 ods cececeweve 3,500 Ibs. OT -10 06 08 O68 .08 OS 
a ree Fae 250.00 250.00 180.00 250.00 50.00 275.00 300.0) 
Ammunition lifts ............ Be ihaéene 500.00 50.00 300.00 1,200.00 125.00 550.00 600.00 
4-in. cast-iron pipe ........... 190 lin. ft.. 0 -10 .10 ari) wd) .60 65 
4-in. cast-iron tees with covers Babes adeae 0 -25 0 1.00 1.25 70 on 
BERMNOID GOVGED 0 ccc cca ceccccs. . A wn 10.00 10.00 15.00 4.00 7.00 20.00 
Galvanized sheet iron ........ 1,200 Ibs..... .05 10 OB 0 10 25 o7 
1%-in. wrought pipe for railing 1,350 lin. ft.. 10 10 -20 .20 60 20 20 
2-in. wrt. irn. pipe,railing posts qo“ <« 15 10 bo oO 60 io 3 
ER Shige. Fe i ee $450,437 $445,619 $396,475 $412,357 $399,117 $412,727 $408,261 
WATER MAINS, ETC.—Momence, I1ll.—Chas. B. Astle, GRADING, ETC.—Springfield, O.—The following bids 


Cy. Clk., writes us that the following bids were received 
Jan. 11 for laying water mains, etc., as advertised in En- 
gineering News: 





by: ’ : 
m: < 3 
i ‘ of s = a’. 
+ += 9 = as -— owe 
Quantities. a s@ a OF ese es s 
so2= nS te 7 ae - ss 
<~-= ae : 3 
‘ano 6a 6C<ee «68S 
m < a x 
2-in. pipe 100 ft. $1.48 $1.50 $2.00 $1.2 
a “* 150 “ 1.07 1.20 8 1.00 
8-in. “ so tau 85 ota 65 80 
Can. ™ (iss eee .68 57 53 5S 
4-in. ‘“* 26,668 ‘* 51 -42 39 41 
12-in. valve Oe 38.00 35.00 i 
10-in. a e< | 26.00 25.00 3 
8-in, Pa oe Teen” 18.00 18.50 2 
7-in. 7 oe a. 16.00 ace a 2 
6-in. » oe tame @ 10.00 12.50 i 
4-in. - oa Rua * 8.00 8.00 1 
Valve boxes .. 0 i 2.00 3.00 2 
Setting hyd’ts... 65... 1 1.00 oe i 
WR ete icnni aad $23,000 $19,199 $17,825" $18,840" 





‘Included in price for pipe. 


2All rock excavati 2 
cu. yd. extra. ome 


*Rock excavation, 55 ¢ts. 


S. J. Wilkerson, Cy. Clk.: first two bids are regardless of rock, acu yd. extra; 
Bids for Pipe Sewer in First Alley, east of Water St., Springfield, O. 

Pipe———_, Y brchs Total, 

. . 30-in., 30-in. Catch- Man- Mas- Nel- 

Bidder. 12-in., 15-in., 1,390 pipe, basins, holes, sonry, 5 son St. 

: Soft. S50ft. ft. 18. , . ¢u.yds, Total, sewer.* 
George H. Kaumacher, Columbus, O. .......... $0.38 $0.53 $1.98 $7.50 $9.00 $11.00 $3.00 $3,057 $4,321 
John Wyant, Springfield, O. ...........e.-e05- 38 -45 197 6.99 5.80 5.80 5.50 3,017 3.875 
Pearl Funk, Springfield, O. ..........esee00.- 35 44 #183 4.00 7.50 7.50 4.00 2,761 3,466 
Azel Smith, SE, Oc v'ne onc aoeecacnecs .38 44 2.44 6.50 10.00 9.00 5.00 3,682 4,876 
U lriek, Nissley & Williams, Springfield, O. 39 45 1.76 3.50 12.00 12.00 2.00 2693 3.406 
Wm. E. McHugh, Springfield, O. ...... i. 1.35 142 3.75 3.50 10.00 9.00 6.00 5.581 7.201 
Joseph Bolan, Springfield, O. ........... ° 50 65 1.93 4.00 7.00 10.50 6.00 2,941 4,051 
Walker Beet, TRRNR th docs ccccccccce ib cles 0é .30 38 1.70 1.60 10.00 8.50 4.00 2.547 3,219 
A. MeWilson, Springfield, O. ...........- ee oe 40% 50% 2.18 840 7:50 10.80 3.30 3,344 4,313 
Wilson & Strack, Cincinnati, O. ............... 30 38 195 4.00 10.00 8.00 3.25 21934 3)S66 
Myers Construction Co., St. Louis, Mo. ....... 40 49 1.99 6.00 12.00 14.00 5.00 3.084 4.120 
Pat. Caffrey, Springfield, O. .......--eeeeseees 20 =.28 «1.59 3.69 5.00 7.00 3.7% 2383 2966 





*Pipe sewer in Nelson and Farlow Sts., consisting of 12-in., 150 ft.; 15-in., 50 ft.: 


50-in. pipe, 1,176 ft.; Y branches, 24-in. pipe, 34; 
masonry, 5 cu. yds. 





_BREAKWATER.—Marquette, Mich,—Maj. Clinton B. 
Sears, U. S. Engr., Duluth, Minn., informs us that the 
following bids were received Jan. 11 for breakwater con- 
struction at Presque Isle Point, Marquette Bay, Mich., as 
advertised in Engineering News; (J) being bid for the 
whole work complete, 500 ft. in length; (2) price for each 
lin. ft. less than 500 ft., computed at the outer end, and 


Santen exceed 100 ft. in all, to be allowed the United 


1. 2 
J. F. Hanscom & J. E. Smith, Marquette $17,963 38 
A. & D. Sang, Duluth, Minn. Trae ean ti O40 
Green & Anderson, Green Bay, Wis. .... 19,941 40.00 
Powell & Mitchell, Marquette, Mich.... 15.495 25.00 
John H. Gillett, Marquette, Mich. ...... 19,000 40.00 
louis E. Chaussee, Negaunee, Mich.... 19.705 42.00 
a McCurdy! and A. Alexander McCurdy? 18,625 29.64 
lathews & Keith, Manitowoc, Wis..... 19.69% 35.00 
Porter Bros., Duluth, Minn. ........... 20,600 41.00 
; ml Meniece, Duluth, Minn........... 19,500 50.00 
= R. King & H. Steele, Duluth. Minn.. 17.900 40.00 
Eugene Larocheall, Marquette, Mich. .... 17,700 40.00 


‘Houghton Mich.; ‘Duluth, Minn, 


18-in., 220 ft.; 24-in., 1,064 ft.; 


Y branches, .30-in. pipe, 22; catchbasins, 15; manholes, 4: 





CAST-IRON PIPE.—Dayton, 0.—The Dayton “Times” 
states that the contract for 350 tons of water pipe and 
special castings has been awarded to the Ohio Pipe Co., 
of Columbus; the bids were the lowest ever received in 
the city, and were as follows: 


Pipe, Specials, 
Bidder. per ton. or Ib. 
Dennis Long Co., Louisville, Ky..... $21.75 02% 
R. D. Wood & Co., Philadelphia, Pa. 20.95 2 
South Pittsburg (Tenn.) Pipe Works. 20.90 02% 
Chattanooga (Tenn.) ~~ Pipe Wks 20.80 02% 
Anniston (Ala.) Pipe & Foundry Co... 20.50 -02% 
Howard-Harrison Iron Co., Bessemer. 19.90 .02% 
Addyston Pipe & Steel Co., Cincinnati 18.50 2% 
Lake Shore Foundry, Cleveland, 0....° 18.50 d 
Ohio Pipe Co., Columbus, 0. ........ 17.83 -02 


BRIDGE MASONRY.—Golconda, Ill.—O. R. Rauchfuss, 
County Bridge Engr., has sent us a statement of the bids 
received Jan. 7 for building seven highway bridges, as ad- 
vertised in Engineering News. e bids for masonry 
ranged from $5 to $6.50 a cu. yd.; embankment, 12 cts. to 
20 cts. a cu. yd.; wood railing, 4 cts. to 15 cts. a lin. ft. 
The contract for the masonry was awarded Jan. 15 to 


BY 


were received Jan 


11 for grading, graveling, curbing and 











guttering; all but Walker Bros., of Troy, O., being local 
bidders: 
Green Broad 
mount sell way Ludlow Shaffer 
Bidder. Ave. Ave. St. st 
Edward Bolan $1,116 $532 $573 $3,485 
W. F. Payne UST 469 476 2,238 
John Wyant .... 977 383 403 1.046 
Walker Bros. ...... 1,240 56 | 2 O81 
J. Linkenhoker 1,057 446 452 ; 
James Chapman 913 442 455 
M. McHugh 1,083 eels eer 
Pat. Caffrey ......0: 917 402 412 2,218 
Phil. Thompson 1,134 4065 ; : 
The detailed bids for the work in Ludlow Ave. and 
Shaffer St. were as follows: 
—Ludlow Ave.— —Shaffer St 
al aoe 
< soten sss 
Bidder. > Shot tT oLgs 
= o : Sato ie 
=" - AWOL CO os wt! 
o © am o o 
Edward Bolan - $0.15 $0.40 $0.42 $0.20 $0.50 $0.45 
ee PO asieccucc. ea ee 14° 22 .40 
co. 2... eS ara 40 -ll 19 37 
Walker Bros. ......... .18 .35 .47 20 35 147 
J. Linkenhoker ...... .15 .30 146 3k 44 
James Chapman -ll 23 ©6380 13° .25 6.40 
Pat. Caffrey ......... .14 .28 .35 14 20 35 


_ DREDGING. Portland, Me.—Lieut.-Col. A. N. Damrell 
U. S. Engrs., received the following bids Jan. 14 for 
dredging, as advertised in Engineering News: (1) price per 
eubiec yard for 125,000 cu. yds., in situ, Back Cove: (2) for 
500.000 cu. yds., in situ, plan A, Portland Harbor; (3) for 
4,975,000 cu. yds., in situ, plan B, Portland Harbor: 





° 4 
Breymann Bros., Toledo, 0. ... ea ‘son = $0.20 
Ala. Dredging & Jetty Co., Mobile. .20 $0.17 ; 15 
M. J. Fenton & Co., New York. .. 116% » 16% ‘jax 
C.H. Souther & A.B.Martin,Boston (271, ‘3! 5 
American Dredging Co., Phila. ... a. ona 16 
Moore & Wright, Portland, Me.. .. 24% 206 144 
Morris & Cumings, New York .... “30 a 16. 


METAL MARKETS. 


FOUNDRY PIG IRON.—New York: - 
burg, $10.50 to $11.50. Chicago: *10.08 ee — 
LEAD.—Ne * 8.02 to 3.05 eT ae ta a dle 
cts. St. leuk 20 ore Ger ao 
BARB WIRE.—Pittsburg: $1.75 to $1.80 for four-point 
galvanized, and $1.65 for painted, in car load lots at mail. 


RIVETS.—New York: iron boiler ri i 25 cts.; 
steel] structural rivets, 2.1 to 2.25 — See 


BARS.—New York: common bare, 1.1 to 1.15 cts.; 
fined bars, 1.2 to 1.5 cts.: soft steel bars, 1 to Li a 
ae: — = bars, 1.15 cts.; steel bars, 1.1 

. cago: bar iron, 1.25 to 1.35 cts. at mill: e 
bars, 1.17 to 1.25 cts. : a 


NAILS.—New York: Wire nails, $1.62 to $1.65 for car 
lots at mill, $1.70 to $1.75 for smaller lots; cut nails, 
$1.45 for car load lots, $1.55 for smaller lots. Pittsburg: 
Wire nails, $1.40 to $1.45 for car load lots: cut nails, $1.30 
to $1.35 at mill. Chicago: Wire nails, $1.50 for car load 
lots, $1.55 to $1.60 for smaller lots: cut nalis, $1.40 for 
car load lots, $1.55 for smaller lots. 

SCRAP.—Car wheels, $10.50 to $11.50: wrought turn- 
ings, $8.50 to $9; cast borings, $6.50 to $7, all deliv- 
ered at purchasers’ works; hammered car axles,$16 to $37 
delivered at New York; wrought iron pipe and tube, $7.50 
to delivered at New York; No. 1 railway wrought, 
$11.60 to $12; cast machinery, $10 to $10.50 at mill. 


TRACK MATERIAL.—New York: angle bars,1.15 toL. 4 
cts,; spikes, 1.6 to 1.65 cts.; track bolts, 1.85 to 1.95 cts 





























































XXIV ENGINEERING NEWS. 


CENTRAL FIREPROOFING COMPANY, “clROCKY HILL STON] FILL STONE = ee an mm HU, Ng, 
mi i betes. 

wisiot hc aa tomnten eee” FIREPROOFING New York and Pua 
Ne. 874 BROADWAY, NEW YORK. Henr« M. Keasbey. President. STORAGE COMPANY Three-quarter inch Stone 
EXPAN DE D imbedded in Concrete for Advanced FIRE PROOF FLOORS and Screenings constant!) ; and 
Binding for CONCRETE SIDEWALKS, CULVERTS, BASINS Orders for large: pre 
METAL. and all similar Work. 44 BROAD ST., NEW YORK. 
STEEL LATHING for Plastering, Fire Proofing Beams 


attended to. 






PITrenusem, Columns, Partitions, Etc. THE VAN VRANKE' = 
treet. ; 
NEW YORK, Bridge Railings, Guards, Screens and Marine Netting. 


256 Broadway. |Cut from Steel or Brass. Samples on Application. 


SANITARY CONSTRUCTION CO. 


(INCORPORATED), 
Sole Owners and Manufacturers of the 


Household Garbage Carbonizer for Disposal of Domestic Waste. 
Portable Garbage Furnaces, for Hotels, etc., 


AUTOMATIC SEWER 
& FLUSH TAN 


Will discha with the smallest / 





foed stream 
Steam Disinfection and Sterilization Apparatus, of any tank in the market. Does ot requ; 
Ck excavation behow the bottom of ¢h.< a 
~—a2—S < ‘ a Sere Garbage Cremators for Cities. can be x a where the the depth “— y wee ee 
_ very Class 0} nitary wo and one-half feet. 
Send for catalogue, Construction Work. 56-58 PINE STREET, NEW YORK. 


For catalogues, discounts and other partic i! ars, Address 


J. LELAND FITZGERALD, 


SCHENECTADY, NEW York 
Ca, 


“CONTRACTORS TOOLS & MACHINERY < ee 
IRONWORK ap CASTINGS oF ALL DESCRIPTIONS RS = Barry, Jr., & Co. 



















S z S CHAPMAN x) 
=PAVING TOOLS avn MACHINERY A SPECIALTY ~BRSSSEESSTT DERRICKAND Wreck. 4 
Net Quotations Embed Cun ee RAILWAY SUPPLIES, ING CO, " 
AE Decor W.5.GODW ARS U2 Philadelphia,Pa ee Pron ewe, New Yor Fi 
. 8. EXPERIENCED Divers | 
One-sixth weight of iron pipe. Laid as earily as ii oe For Laying and Repairing 4 
; 4 
FIBRE screwed iron pipe. Perfectly tight joints. Nothing J.N. Du Barry, Jr., & Co. Pipe Under Water, a 
corrodes it. Builders’ Exchange, Baltimore, Md. Submarine Examinations, 4 
WA t ER CEMENTS, Fn etn * wey and night. a 
BUILDERS’ MATERIALS, amtin de ae clophones, 
PIPE POWER SPECIALTY CO. |  sanpwoop ans siare mantels eereeer rir rtreh 
SEW PIPE. 
e 126 Liberty Street, New York. ee 





Agents or Stirling Boilers, 


Meissner Stoker, Advertise Contract Work in Ener eering Yew, 


.. Engineers and Contractors... HAWKEYE eS SS AND STUMP MACHINE 





poll eens ten wy ONTRAC CTORS 
ht-of 
HIGH-GRADE CONCRETE 156 Fifth Avenue, eater Gat ms deen ene Lar 
...0f Every Description... NEW YORK CITY. hanya 
90 page Catalogue free on application 





6é BLASTI yi G CAPS.” FLEXIBLE JOINTS Works on either standing Timber or stumps 


FOR WATER PIPES, FOR GAS, OIL, COM- Makes clean sweep of two acres at a sitting. MILNE MFG. co., 267 Eighth st,, 





£ Dez PRESSED AIR, ETF. Pulls an ordinary Grub in 1142 minutes. Monmouth, Ml, 
ou Oo FR. Strongest, Cheapest, Easiest to Use. ~~ 
2 ZN Re SCHROEDER | Contracts taken for Submerged Pipe eee 
© is + 9, a A. L. HOLMES ANY SUBSCRIBER OF ENGINEERING NEWS who would like to have 
BR 5 . > i U. 8. A., Grand Rapids, Mich a specimen copy of the paper sent toa friend can be accommodated by 
RHERISH act ee. ADVERTISE CONTRACT WORK sending us, on a postal card, the name and address to which he would 
Maiden Lane 
EXPLOSIVES COMPANY, LIMd. New York. like the paper sent. 
COLOGNE ~ ENGINEERING NEWS. 





Are built to gauge on the DUPLICATE PART SYSTEM, We have built over 
Like parts being perfectly interchangeable. 
MODERN DESIGN AND HIGH SPEED, - ++ + 12,000 Engines. 


_ _OvER 300 STYLES AND SizEs 20 Traveling Cableways 
For Mining, Quarrying, Dam Construction, s@ssTING AND in use on the 





Pile Driving, Railroad CuicaGo Main DRAINAG! 
And General Contract Work. CONVEYING DEVICES CANAL. 
LIDGERWOOD MANUFACTURING CO. 
CHICAGO, 96 LIBERTY ST.. NEW YORK. BOSTO. 






MILLER AUTO 3 


Intermittent Flush Tanks. 


SIMPLEST SIPHON MADE. 


mx MATIC SIPHON 


—-FOR—— 


Flushing Street Sewers and for Sub 
Soil Irrigation. 


Most Reliable Siphon Made. 


Received Highest Award at World’s Columbian Exposition. 1893 
for SIMPLICITY OF CONSTRUCTION, EFFICIENCY and 
RELIABILITY. 


No Moving Parts; 
No Valves; 
No Small Tubes to clog or choke. 








MANUFACTURED BY 


Pacific Flush Tank Co, 


84 LA SALLE STREET, CHICAGO. 


—_—_—$_—$———— en 


WRITE FOR CATALOGUE AND PRICES. 





WE GUARANTEE EVERY SIPHON TO BE ABSO- Standard Design. 
LUTELY RELIABLE— NO MATTER HOW Patented. 
SMALL THE STREAM MAY BE. 


SEE ADVERTISEMENT NEXT WEBK. 
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and 1.95 to 2 cts, with hexagon nuts, 


th square. .3 to 1.4 cts.; spikes, 1.65 to 1.7 
Cnicago: Anele DAs tp 2 cts. with square, and 2.05 to 
tr Its, 


et 
ts.. 


1 ets, with hexagon on ot tern mills, and $25.75 st 
ot ca New Yor: at easte , . 8 

—— aN} rails, $13 to $14 for iron, and 32.50 to $12.50 
u  Hgbt rr > ‘ omen 
fat seal, ver T-in. ralis. Pittsburg: $26 for standard 
and $6! ©; ips. and over; old rails, $13.50 for iron, 
sections sor steel. Chicago: $26 for standard sections, 
and $12. ‘y+ cections; old rails, $13 to $13.50 for iron and 
s2s for ¢1.00 for steel; rails for relaying, $18 to $19. 

a UCTURAL MATERIAL.—New York: beams, 1.7 to 


1.7 to 1.8 cts.; les, 1.2 to 1.3 


1.95 ots.) ChAPDGN cts.; universal mill pistes, 1.2 to 1.3 
cts.; tees, 1.6 = 1 to i.3 cts. for tank, 1.85 to 1.45 cts. 


tS. oes Pcs to 1.55 ets. for flange, 1.65 to 1.75 cts. for 
for shell, Arebox, 2.25 to 2.5 cts. for locomotive firebox. 
ordinary © cams, 1.55 to 1.75 cts.; channels, 1.55 to 1.75 
pittsbure’ “1 to 1.15 ets.; tees, 1.35 to 1.4 cts.; Z-bars, 
; ‘.<: universal mill plates, 1.1 to 1.2 cts.; steel 

| 15 ets. for tank,1.2 to 1.25 cts. for shell; 1.% 
tor flange; 25 cts, for ordinary firebox, 2.5 
5 cts. for locomotive firebox. Chicago: beams, 1.73 to 
to 3.5 cts. "nels, 1.78 to 1.8 cts.; angles, 1.25 to 1.35 cts.; 
18 ce to 1.6 cts.; universal poe, .3 to 1.35 cts.; steel, 
tees 18S to 1.35 ets. for tank, 1.5 to 1.65 cts. for flange, 
plates, 1.3 tc 


15 to 225 cts. for ordinary firebox, 4 cts. for locomo- 


tive firebox. 





——— —-_ or 


INDUSTRIAL NOTES. 





GEORGE W. EPLEY & SON, contractors. York, Pa., 
re reported to have assigned; Habilities, $23,599. 

“THE ST. JOSEPH NAIL MILLS, St. Joseph, Mo., will, 

. js reported, resume operations after 7 years of idleness. 
‘THE CUMMINGS CEMENT CO., Akron, N. Y., is re- 
oortad to have received an order for 100,000 bbls. of ce- 
vent for the elty of Detroit, Mich. 

THE NORTH BRANCH STEEL WORKS, Danville, Pa., 
whieh has been idle for much of the last six months, is 
reported to have resumed work on Jan. 18. 

THE HARTFORD DREDGING CO., Hartford, Conn., 
has elected new Officers as follows Pres., A. H. Charlton; 
secy. and Treas., G. D. Winslow; Supt., C. H. Latham. 

THE STANDARD BOILER & BRIDGE CO., Bellaire, O., 
has the contract for a 16x 100-ft. stand-pipe and for the 
pumps and boilers for the Abbeville, S. C., water-works. 
“w. D. BOYCE & CO., St. Louis, Mo., mechanical en- 
gineers and contractors, have removed from 32 Laclede 
pidg. to 1009 and 1010 Chemical Bldg., 8th and Olive Sts. 

THE MOUNT VERNON CAR MFG. CO., Mount Vernon, 
Il, has had Mr. Walter C. Arthur appointed as receiver 
upon the application of stockholders. His bond was placed 
at $25 O00, 





BENTLEY BROS., New Brighton, Pa., are reported to 
have constructed two gas engines on an entirely new 
plan. It is said that they will commence the organization 


fa company at once. 

THE SHARPSVILLE FOUNDRY & MACHINE 
WORKS, Sharpsville, Pa., has been reorganized. Messrs. 
Geo. W. Johnson and Thos. M. Eagan, of Sharon, Pa., are 
reported to have purchased an interest in the plant. 

THE HARBISON & WALKER CoO., Pittsburg, Pa., has 
ontracted to furnish the brick needed in the construction 
of 6 open-hearth furnaces for the Buhl Steel Co., Sharon, 
Pa., and also for 3 furnaces for the Shoenberger Steel Co., 
Pittsburg. 

THE ALABAMA BRIDGE & BOILER CO., of Birming- 
ham, Ala., has just added to its plant a large bending roll 
f ing boiler plate up to 1 inch thick. The roll was 
1 _ by the Wais & Roos Punch & Shear Co., Cin- 
cinnati, 0. 

MR. H. W. GLEASON, C, E., 11 N. 3d St., St. Louis, 
Mo., has had patented and is now prepared to furnish 
estimates on a new style of steel tower for supporting 
tanks for either railway watering stations or city water- 
works plants. 

THE DAVIS & EGAN MACHINE TOOL CO., Cincin- 
nati, O., is said to have secured a number of orders from 
European countries. Mr. Charles Davis, Pres., recently 
returned from a trip to Europe, where he established agen- 
cies in several cities. 

THE WESTINGHOUSE ELECTRIC & MFG. CO., Pitts- 
burg, Pa., is reported to have been awarded a contract by 
the Cataract Construction Co., of Niagara Falls, for 5 dy- 
namos of 5,000 HP. capacity, with the switch board and 
accompanying apparatus. 

DANIEL ASHWORTH & SON, Pittsburg, Pa., consult- 
ing mechanical engineers, have opened an office at 315 
Western Union Bldg., Chicago, which will be in charge 
of Mr. Daniel Ashworth. The offices in Pittsburg will be 
carried on as heretofore. 

_THE STEWART CERAMIC CO., 312 Pearl St., New 
York city, manufacturer of drain pipes, bath tubs, etc., 
has been granted an extension of two years in which to 
pay the judgment of $25,000 against it. The assets of the 
company are said to be $100,000. 

BEAUDRY & CO., 162 Commercial St., Boston, are re- 
ported to have sold power hammers as follows: To B. & 
S. Massey, Manchester, England; J. M. Arthur & Co., 
Chicago; Gilman Carriage Works, Worcester, Mass.; Mass- 
achusetts Institute of Technology, Boston. 

i LACKAWANNA IRON & STEEL CO., Scranton, 

4, resumed operations at the north mill last week after 
several months of idleness. The entire plant is now in 
eperation, employing 3,000 workmen. Orders are stated 
io have been received which will keep the plant at work 
‘or six weeks, 

THE BALL ENGINE CO., Erie, Pa., is reported as com- 
/*ting for export a 400 HP. vertical cross-compound en- 
gine, arranged for direct connection with a 225 K-W. 
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Siemens-Halske generator, which was shipped recently 
MarlepeeUpol Nicopol Mining & Metallurgical Co., of 


a" KINGSTONE AXLE CO., Beaver Falls, Pa., will 
ey vegin the manufacture of car axles, it is said, by 
Pree ree process invented by Mr. John T. Rowley, Vice- 
the she ie new system of rolls will taper the axle and put 
oh ulders on. The capacity of the new machinery will 
-) axles a day. 
pi FEATTY & SONS, Welland, Ont., shipped to Rat 
kod age Dec. 30 a hoisting engine and boiler for the Mi- 
Vee, Gold Mining Co., and to the Grand Trunk Ry. Co., at 
jue a hoisting ne and boiler, for use in the en- 
hole Ss department. company has an order for a 
Monta =) asine and boiler from the Dominion Bridge Co., 
a Pip te be used on a special self-propelling derrick 
Ry: ot Surpeies a — steel bridge on the Canadian Pacific 


ENGINEERING NEWS. 


THE BUCKEYE ENGINE CO., Salem, O., is reported to 
have secured contracts from the Carnegie Steel Co. to fur- 
nish one tandem compound condensing engine, of 500 HP, 
for the Duquesne plant, and two tandem compound con- 
densing engines for the Edgar Thomson plant, at Brad- 
dock; contracts from L. D. Rohrer, Cumberland, Md., for 
a 150 HP. engine; Cumberland Electric Light Co. two 200 
HP. engines; Schoen Pressed Steel Co., Pittsburg, one 40 
HP. engine, and Wm. Zoller Co., Allegheny, one 70 HP. 
engine. 


THE PENNSYLVANIA STEEL CoO., Steelton, Pa., with 
Boston office at 8 Oliver St., has been awarded the con- 
tract for the steel work of the new Southern Union 
Station .train house of the Boston Terminal Co. The 
Pennsylvania Steel Co. also built the Northern Union 
Station at Boston for the Boston & Maine R. R., and 
has furnished the steel for three sections of the subway. 
The southern station is one of the largest contracts of 
its kind ever placed, involving 14,000,000 Ibs. of steel. 
This would require nearly 600 cars to transport it, and 
would make a continuous train over three miles long. 


THE J. G. WAGNER CO., of Milwaukee, succeeds the 
Milwaukee Bridge & Iron Works, and J. G. Wagner 
reports that it is quite busy in the bridge, as well as the 
architectural iron department, and that among its con- 
tracts are the following: Four 125-ft., one 147-ft., two 7v- 
ft. and one 60-ft. plate girders; the Huron St. lift bridge 
in Milwaukee, having an 80-ft. span; a government bridge 
at Mound City, Ill; a 100-ft. span at Stoughton, Wis.; 
about 1,200 tons of Z-bar columns for the Fair Bldg., 
Chicago; iron work for St. Joseph's Catholic Church, 
Milwaukee; three pairs of crane girders for Pawling & 
Harnischfeger, Milwaukee, and a large amount of small 
highway work. 


THE BUCYRUS CO. has been organized to take over the 
plant and business of the Bucyrus Steam Shovel & Dredge 
Co., South Milwaukee, Wis. A new line of steam shovels 
has been brought out by the company which is claimed 
to represent a distinct advance in the design and con- 
struction of these machines. The company makes both 
light and heavy dredges, in the dipper, elevator or hy- 
draulic types. For the latter type a line of centrifugal 
dredging pumps are built having simple, compound or 
triple expansion engines directly connected, up to 1,000 
HP. or more. The company also builds pile drivers, wreck- 
ing cars and placer mining machinery. It proposes to 
enlarge its crane department, and to manufacture special 
and power cranes of all descriptions. The officers are: 
Pres.. H. P. Eells; Supt., A. B. Stetson; Engr., A. W. 
Robinson; Secy. and Treas., J. M. Millman. 

THE GENERAL ELECTRIC CO., Schenectady, N. Y., 
has been awarded the contract for electrical machinery to 
be used at the Falls of St. Anthony, Minneapolis, Minn. 
The available energy at the Falls is calculated at 10,000 
HP. The water will pass through Stilwell-Bierce & Smith- 
Vaile turbines, seven of which, each of 1,000 HP., will 
form the initial hydraulic equipment. The electrical equip 
ment will consist of a plant comprising both direct cur- 
rent railway apparatus for the needs of Minneapolis, and 
three-phase apparatus for transmission of part of the 
power to St. Paul, ten miles distant. The direct current 
portion consists of two 700-K-W. multipolar generators. 
with a speed of 130 revolutions a minute, furnishing 
current at 600 volts; two 100-K-W. exciters for the three- 
phase alternators. The three-phase generating plant con- 
sists of five 700-K-W. alternators with a frequency of 
35 cycles, and an initial voltage of 3,45) volts. This 
pressure will be raised to 12,000 volts in six step-up 
transformers of the air blast type, and at this voltage 
the current will go to St. Paul either by overhead or un- 
derground wires. At St. Paul the pressure will be re- 
duced in 15 step-down transformers, when the current 
will be led into five rotary converters of special type. 
They will resemble in appearance those installed in the 
power house of the Buffalo St. Ry. Co., in connection 
with the power transmitted from Niagara Falls. They are 
8-pole machines, each of 600 K-W. capacity, running 
at 520 revolutions and giving out direct current at 580) 
volts. They are designed to operate in parallel with each 
other, or with the generators now driven by steam in the 
existing station. 


NEW COMPANIES.—American Nut & Bolt Co., New- 
port, Ky.; to manufacture nuts and bolts; $150,000, com- 
mencing with $5,000; Arthur Brock, Lebanon, Pa.; A. 8S. 
Upson, C. W. Scofield, Cleveland, O. 

John H. Parker Co., New York city; to do business as 
builders and dealers in builders’ supplies; $25,000; John 
B. Parker, George H. Robbins, New York city; Frank E. 
Parshley, Brooklyn. 

Eastern Chemical Works, Brooklyn, N. Y.; $25,000; 
Samuel N. Berlin, Bernhard Trosley, Oscar E. S. Wiessner, 
Brooklyn. 

New Mexico Railroad, Development & Land Co., Las 
Vegas, N. Mex.; $200,000; Daniel O'Keefe, George H. 
Hutchinson, Edward Henry. 

Cripple Creek Gold Mining Tunnel & Drainage Co., 
Cripple Creek, Colo., and Santa Fe, N.Mex.: H. L. Thom”- 
son, C. H. Lewis and James Owen, Cripple Creek; J. H. 
Sutherlin, A. B. Denehan, of Santa Fe., N. Mex.; $5,- 
000,000. 

Stockton Stone Co., Jersey City, N. J.; to quarry and 
manufacture stone; $100,000, commencing with $11,000; 
Bernard M. Shanley, John F. Shanley, Newark, N. J.; 
Robert A. Montgomery, Lambertville, N. J. 

Lock Sprocket Co., East Orange, N. J.; to manufacture 
wheels and carry on the business of mechanical engineers; 
$100,000, commencing with $1,000; Jos. Askins, Ridgefield, 
N. J.; John S. Parker, Howard K. Wood, New York city. 

Southern Home Telephone Cod., Charleston, W. Va.; to 
manufacture telephones, telegraph instruments, etc.; 
5,000,000, commencing with $1,000; James Russell, W. F. 
McBriety, W. J. Atkinson, Baltimore, Md. 

Bryce Pneumatic Paint Machine Co., Pittsburg, Pa.; 
to manufacture painting machines; $500,000, commencing 
with $1,000; C. A. O’Brien, J. V. Patten, F. H. O’Brien, 
Pittsburg, Pa. 

American Interior Telephone Co., Charleston, W. Va.; 
to manufacture telephone apparatus; $5,000,000, commenc- 
ing with $1,000; James Russell, W. F. McBriety, W. J. 
Atkinson, Baltimore, Md. 

Boyd Morrison Tool Co., Waverly, W. Va.; to manu- 
facture fron and steel; $100,000, commencing with $500: 
Henry P. Boyd, A. J. Boyd, Pittsburg, Pa.; G. H. Morri- 
son, Waverly, W. Va. 

Manufacturing League Cycle Co., New York city: to 
manufacture bicycles; $250,000, commencing with $200: 
bt Upham, A. P. Williams, Webster Gillette, New York 
city. 

Pawpaw & Statler Telephone Co., Rivesville, W. Va.; to 
construct a telephone line: $20.000. commencing with 
$20; P. G. Moore, Statler’s Run, W. Va.; I. S. Cox, J. A. 
iislea Proce. 3 in ‘Cox, Helena, Mont. 

elena co Min ; to mine for 
silver and other ores; $1,100,000, commencing with $100; 
$ ome. H. W. Surteer, W. E. Chitton, Charleston, 

. Va. 

Carnegie Furnace Co., Jersey City, N. J.: to carry on 

* mining and to deal in and manufacture iron and coke; 





” 
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$20,000, all paid in; H. Frederick Stone, Jersey City; Geo 
W. Daily, Woodbridge, N. J.; Nelson S. Haughwont, New 
York city. 
National Automatic Car Fender Co., Newark, N. J.; to 
manufacture fenders for street cars; $25,000, commencing 


with $1,050; Wm. H. Osborn, Wm. B. Woodland, L. PD. 
Howard Gilmore. 


Electric Train Bulletin Co., Camden, N. J.; to manu 
facture train bulletins, indicators, etc.; %500,000, com 
mencing with $1,000; Chas. S. Lee, Frank Battles, Phila 


delphia, Pa.; Herman Bergholtz, Ithaca, N. Y. 

Venetian Iron Co., Cranford, N. J.; to manufacture and 
sell metallic articles; $100,000, all paid in; Theo. L. Stew 
art, Brooklyn, N. Y.; Herman Meyer, New York city 
Stephen J. Cox, Jr., Cranford, N. J. 

United States Kaolin Co... New York city; to manufac- 
ture kaolin and to conduct a general construction busi 
ness; $500,000, commencing with $50; T. C. Dunn, New 
York city; W. A. May, B. B. Ward, Montclair, N. J. 

Hopkins Coal Co., Park City, Utah; to do coal mining 
$100,000, commencing with $30,000; David Keith, Mary 
F. Keith, Thomas Kearns. 


Farrington Gold Mining Co., San Francisco, Cal.; $1 


000,000, commencing with $2,000; M. A. Hurley, A 
Pugh, J. V. Lehigh. P 
George G. Chapline Construction Co., St. Louis, Mo.; 


$2,000; 
Kee¢y. 

River Cycle Co., Springfield, O.; to manufacture ma- 
chine tools and bicycles: $100,000, commencing with 
$500; J. S. Connable, J. M. Good, W. A. Scott. 

Anti-Friction Hanger & Machine Co., Buffalo, N. Y.; 
to seJl hangers, bearings, shaftings, etc.; $1,500; Bert 
F. Lobee, Geo. Duchscheer and Frank W. Carter. 

Thomsonville Cooperage Co., Buffalo, N. Y.; to cut 
timber and manufacture hoops, staves, and headings. in 
Thompsonville, Mich.; $30,000; Thomas Tindle, Samuel 
Willis, Willis K. Jackson. 

Otter Creek Boom & Lumber Co., Hulings, W. Va.; to 
deal in lumber; $125,000, commencing with $10,000; 
Samuel Mason, H. W. Stokes, A. C. Mason, Philadelphia, 

Ohio-Montana Reduction Co., Bozeman, Mont.; to mine 
iron and copper and to manufacture machinery; $1,(*#),- 
000; commencing with $50: L. H. Allen, C. O. Bartlett, 
Cc. S. Richards, Cleveland, O. 


George G. Chapline, Harry J. Parsons, S. A. 


DESIRABLE ITEMS. 


Much of the very best information published in 
our Construction News columns comes to us from 
subscribers who send items in reference to work 
with which they are connected or in which they are 
interested. Such reliable items are not only greatly 
desired by us but frequently result in much good 
to the sender by bringing his name and his work 
to public attention. If you are not already doing 
so we ask you, hereafter, to send us the earliest 
possible information 


of work that comes under 


your notice. 


ADVERTISE '~ ENGINEERING NEWS 


If it is a small piece of work in which you are 
interested you should advertise for bids in En- 
gineering News and find at how low a cost it can 
be done by a reliable contractor; if you contem- 


plate the purchase of a road roller, street sweeper, 


stone crushing plant, or of any supplies in which 
the readers of this paper are interested, you will 
find it to your advantage to avail yourself of 
their competition. All important contracts should 
be advertised in Engineering News, if extensive 
competition is desired from reliable contractors 
and manufacturers. The cost is very reasonable, 
being at the rate of $2.40 an inch a week for space 


occupied, and the result is invariably satisfactory. 


U. S. ENGINEER OFFICE, 601 Eighteenth 
St., N. W., Washington, D. C., Jan. 18, 1897. 
—Sealed proposals for DREDGING in Potomac 
River will be received here until 12 m., Feb- 
ruary 17, 1897, and then publicly opened. In- 
formation furnished on application. CHAS. J. 
ALLEN, Major, Engrs. 3-4t 


U. S. ENGINEER OFFICE, St. Augustine, 
Fla., Jan. 16, 1897.—Proposals for building 
GUN AND MORTAR BATTERIES at Key 
West, Fla., will be received until 2 p. m., Jan. 
30, 1897, and then publicly opened. For infor- 
mation apply to W. H. H. BENYAURD, Lieut 
Col., Engrs. 3-2t 


U. S. ENGINEER OFFICE, Newport, R. L., 
Jan. 8, 1897.—Sealed proposals for DREDGING 
in Providence River and Narragansett Bay, 
R. L, will be received here until 11 a. m., 
February 15, 1897, and then publicly opened. 
Information furnished on application. D. W. 
LOCKWOOD, Major, Engrs. 3-3t 





Contract Work Should Always be Advertised in a Paper Read by Contractors. 


Nearly Every Prominent Contractor and Manufacturer of Contractors’ Supplies in North America Reads Engineering News. 
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TO WHOM IT MAY CONCERN 


‘We are now prepared to furnish 


Vitrified. Salt Glazed 




















a Standard 
Saree ulvert | 
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At prices which commend its use in preference to Brick Sewers for City use, on the 
ground of Economy in Cost, while the superior merits of the Pipe and its advantages 


over Brick Sewers are well known and generally admitted, for the following reasons: 


The Pipe itself, when it has passed intelligent inspection, and is properly laid, is everlasting. 
The Pipe, on account of its smoothly glazed surface, has a considerably greater carrying capacity 
than a Brick Sewer of the same size. 


Less excavation is needed for the pipe, as the trench for the Brick Sewers must be wider to per 
mit bricklayers to work to advantage. 
The Pipe Sewer can be constructed much more rapidly. 


During the past few years we have placed over 50,000 feet of our 27, 30 and 36 inch STANDARD 
CULVERT PIPE in direct competition with Brick Sewers, over which the Pipe has received 
preference. In all cases, the use of the Pipe has been a pronounced success, and there is 
now no element of speculation or doubt whatever regarding the superior merits of the Pipe, 


or the economy of its use. We invite correspondence from parties who may be interested 
and desire further information. 


BLACKMER & POST PIPE C0 


Wee ——— ST. LOUIS, M0. 
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